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MORE TANGIBLE THAN “SUNSHINE” 


eedingly optimistic is a circular letter sent. out by J. 
a. Auhite heineering Corporation to the heads of public 
service corporations. The letter says in part: 

“We believe that for some time past the design and con- 
struction of many protects have been deferred because of a 
feeling that general business conditions did not warant pro- 
ceeding aciively with them. 

“But it is well worth considering, particularly at _ this 
time, the more important prospects of the immediate future: 
“We are apparently assured of a splendid crop return. 

“It is announced that before the close of the present Con- 
gressional session the Federai legislative 
stabilizing tusiness will have been complete 

“It is generally conceded that currency reform was of 
material benefit and that its effects should promptly follow 
the urganization period of the Federal Reserve Board. 

“The® possibility of war with Mexico seems daily to become 
more remote. 

“These considerations lead obviously tc the conclusion that 
the general outlook is decidedly favorable. 

“With this in mind we telieved that it would be well to 
secure the advantages of present market conditions and 
apply them to construction projects which have been under 
previous consideration. We are convinced that the price of 
materials and of labor is much lower today than can reason- 
ably be expected when business activity is quickened. 

‘We believe that right now is an exceptionally opportune 
time to go ahead with many deferred construction projects. 
If the work is new development there is a distinct advantage 
to be gained from porns peseaces to supply demand as soon 
as it occurs, instead of later on when the market may be 
‘stale’ or else unprofitably competitive. If the work is ex- 
tension or rehabilitation there should be prompt willingness 
under normal business conditions to furnish added or better 
service.” 


pisasemane for 


ADVANCING PRICES 


The American Steel & Wire Co. advanced prices on wire 
products $1 per ton July 20. Several of the Independent 
manufacturers have already followed with similar advances. 

Cement prices are 5c. per bbl. higher in the Middle West. 
The new prices per barrel in bulk are as follows. Chicago, 
$1.17; Minneapolis, $1.40; Pittsburgh, $1.15; Duluth, $1,38; 
Detroit, $1.24; St. Paul, $1.40; Cleveland, $1.35. 


RAILWAYS 


Pennsylvania—Pennsylvania R.R.—This company plans to 
eliminate its tracks in est Chester, Wilkinsburg and Edge- 
wood, Penn. A. C. Shand, Philadelphia, Penn., is Ch. Engr. 


Pennsylvania—Pittsburgh & Eastern R.R.—This company, 
it is aneentes. plans to construct its proposed extension from 
Towanda, Penn., to Oregon Hill, Penn. The offices of the 
company are located at Pittsburgh. 


#Virginia—Southern Ry.—This company has awarded the 
contract to ROBERT RUSSELL, Danville, Va., for construct- 
ing its proposed double-track line between Danville and Dry 
Fork, Va. The work calls for a bridge across Dan River. 


South Carolina—The Chamber of Cominerce of Rock Hill, 
Ss. C., is interested in the construction of a railroadgfrom 
Rock Hill to connect with the Seaboard Air Line Ry. . W 
Roberts is Secy. 


Georgia—Register & Glenville R.R.—This company is 
having surveys made for its proposed extension to States- 
boro, Ga. B. K. Willingham, Hagan, Ga., is Supt. 


Gourepe--Monltrie Southwestern Ry.—This company has 
applied for a charter to construct a line from Moultrie, Ga, 
southwest to the Florida state line. It will pass through 
Colquitt, Mitchell, Grady and Decatur Counties. W. q 
Ayrock, Moultrie, is interested. 


Florida—Atlantic Coast Line R.R.—This company plane 
to extend its Carpenter-O’Brien Branch to Fort George Island. 
E. Pleasants, ilmington, N. C., is Ch. Engr. 


Florida—Export Phosphate Ry. & Terminal Co.—This 
company has been organized to construct a railway 50/ miles 
long from the plant of the Export Phosphate Co., at, Mul- 
berry, Fla., to a phosphate drying plant near Tampa, a. 


Florida—See item under Miscellaneous: Dock and Rail- 
road Bonds—Pensacola, Fla. 


Alabama—lIllinois Central R.R.—This company is having 
surveys made for its proposed extension from Jackson, Miss., 
to ee nana Ala., about 200 miles. A. S. Baldwin, Chi- 
cago, Ill., is Ch. Engr. 
ba ee —-teaele Central R.R.—See item under Ala- 


Kentucky—Chesapeake & Ohio Ry.—This 
filed amended articles of inco ration providing for an ex- 
tension from a point in Kentucky opposite Wheelersburs, 
Scioto County, Ohio, through the state of Ohio for a dis- 
tance of 95 miles. The general office of the company is in 
Richmond, Va. F. L. Cabell is Ch. Engr. 


Ohie—Chesapeake & Ohio Ry.—See item under Kentucky. 


company has 


Wisconsin—Chicago & Northwestern Ry.—This company, 

it is reported, plans to construct an extension from_ Kol- 
aoe. Yis., to Pearson, Wis. E. C. Carter, Chicago, IIl., is 
ner. 


Montana—Chicago, Milwaukee & St. Paul Ry.—This com- 
ny plans to construct an extension soon from Great Falls, 
ont., through the Ccur d’Alene District. C. F. Laneth. 

Chicago, Ill, is Ch. Engr. 


+#Montana—Great Northern Ry.—This company has 
awarded the contract to GUTHRIE, McDOUGALL & CO.,, 
Portland, Ore., for work at Paola, Mont., to cost $250,000. 


Missouri—Surveys are being made for the proposed rail- 
road from Gprinateta, Mo., to Mountain Home, Ark., about 
100 miles. . C. McAfee, Springfield, is interested. 


Texas—Bartlett Western Ry.—This company plans to im- 
prove its lines. T. E. Fowler, Bartlett, Tex, is Ch. Engr. 

Delta Land & Lumber Co.—This company plans to con- 
struct a railroad 15 miles long from Conroe, Tex., to its 
timber lands. I. H. Fetty, Kansas City, Mo., is Gen. Mer. 


Texas—A standard gage railroad will be constructed be- 
tween Brownsville, Tex., and Point Isabel, Tex. The South- 
western Engineering Co., Gunter Bldg., San Antonio, Tex., is 
in charge of the engineering work. 


Texas—San Antonio, Uvalde & Gulf R.R.—The State Rail- 
road Commission, July 10, approved an issue by this com- 
any of $750,000 in bonds for proposed extensions. E. R 
raker, San Antonio, Tex., is Ch. Engr. 


Oklahoma—Clinton, Oklahoma & Western Ry.—This com- 
pany has beeen purchased by Frank Kell, Wichita Falls, 

= It is reported that an extension will be built to Chick- 
asha. 


Arizona—Mascott & Western Ry.—This company has been 
incorporated for the purpose of constructing an 18-mile rail- 
road from Wilcox, Ariz., to the mines of the Mascott Copper 
Co. at Dos Cabezas. The incorporators are F. N. McCauler, D. 
S. Stevenson, Chas. V. Weston, J. A. Street, J. C. Knapp, C. 
M. Stoddard and M. A. Pickett, all of whom are identified 
with the Mascott Copper Co. 


Oregon—Sutherlin, Coos Bay & Eastern Ry.—Contracts 
will probably be awarded soon by this company for con- 
structing its proposed line from Sutherlin, Ore., east to the 
head of Calapooia River, about 27 miles. H. D. Haley, Suther- 
lin, Ore., is Engr.-in-Charge. 

East Oregon Lumber Co.—This many is having surveys 
made for its ese railroad from Enterprise, Ore., north. 
J. C. Edsall, Enterprise ,is Engr.-in-Charze. 

Southern Pacific Co.—This company plans to reballast its 
line from Portlicnd, Ore., to Springfield Junction, Ore. Esti- 
mated cost, about $150,000. W. Hood, San Francisco, Calif., 
is Ch. Engr. 


Californta—Yosemite Valley R.R.—This company, oper- 
ating 78 miles of railroad, plans to repair its roadbed. G. 
H. Nickerson, Merced, Calif., is Ch. Engr. 


California—Richmond Belt Ry.—This company has filed 
articles of incorporation at Martinez, Calif. The company 
plans to construct a line from San Pablo Wharf to Richmond, 
Calif. Capital, $500,000. The directors are W. S. Terrs, Clin- 
ton Warden, H. A. Wakefield, J. V. 


de Laveage and Horace 
Pillsbury. 


ELECTRIC RAILWAYS 


Augusta, Maine—The Lewiston, Augusta & Waterville 
Street Ry. Co. plans to extend its lines in Augusta. Harry 
B. Ivers, Portland, is Gen. Mgr. and Pur. Aegt. 


Worcester, Mass.—Plans are being considered by the 
Worcester Consolidated Street Ry. Co. for the extension of 
its June St. line and for relocating its tracks on Pleasant 
St. H. C. Page, Worcester, is Gen. Mgr. 


+Milldale, Conn—The Waterbur & Milldale aremwey 
Co. has awarded a contract to CHARLES A. BIANCI, Sout 

Framingham, Mass., for the gradin pad track laying on 
the final section of five miles from Hitchcock’s Lake to Ga- 
dale. John H. Cassidy, 144 Bank 8t. peneeneey is Secy. 
and Gen. Mer. William G. Smith, 51 Leavenworth St., Water- 
bury, is Const. Engr. Noted Aug. 7, 1913, and Feb. 8, 1914. 


New. York, N. ¥.—The Union Ry. Co. has purchased fran- 
chises for the construction of an_electric railway from City 
Island Station to Belden Point. The sr plans to start 
werk * ones. James Carrigan, Boston Road and 176th St., 
s Gen. Supt. 


Port Jervis, N. Kao Engimtnary steps are bein 
the Port Jervis Light & Power Co. for the estab 
an electric railway_from Port Jervis, N. Y., 
Water Gap, Penn. 
and Gen. Mer. 


New Castle, Penn —The City Council has granted fran- 
chise to the New stle Electric Street Ry. Co. to “extend 
some of its lines in New Castle. 


New Hope, Penn.—The Bucks County Interurban Ry Co. is 
penne. onvers an nena gf ate. apetes x North 
ain § aylor ompson, enton, N. J., is ce- b 
and Gen. Mer. Noted May 28. san 


Wilmington, Del.—Plans are being prepared by the Wil- 
mington & Philadelphia Traction Co. er the extension of 


taken by 
; _— of 
o Delaware 
D. R. Thomas, Port Jervis, is Vice-Pres. 
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its Washington St. line to Concord Ave. 
Wilmington, is Gen. Supt. 


Brunswick, Md.—Preliminary arrangements are being 
made by the Frederick & Brunswick Ry. Co. for the con- 
struction of its proposed electric railway to connect Bruns- 
wick, Frederick and Jefferson. Oscar B. Coblentz, Frederick, 
is Ch. Engr. Noted May 7. 


Blacksville, W. Va.—The Morgantown & waestas Ry. 
Co. contemplates the extension of its lines through Blacks- 
ville. J. A. Martin, Morgantown, is Gen. Mgr. and Pur. Agt. 


Morgantown, W. Va.—The South Morgantown Traction Co. 
contemplates extending its line to Fairmont, about 16 miles. 
John E. Price, Morgantown, is Secy. 


Akron, Ohio—Plans are being prepared by the Northern 
Ohio Traction & Light Co. for extending several of its lines. 
Russell Harter, Akron, is Pur. Agt. 


Cleveland, Ohio—-The Cleveland Ry; 
construction of a crosstown line on 123d St. from Euclid to 
St. Clair Ave. George L. Radcliffe, Cleveland, is Gen. Mgr. 


Sandusky, Ohio—Charles Newell, Sandusky, is interested 
in the construction of a street car line on onroe St. The 
construction work will soon be started. 


Tol Ohio—The County Commissioners have granted a 
frarchise to Charles Newell, Sandusky, and or 8S. Willis, 
Toledo, to construct and operate an electric railway from 
Auburn to Willis Ave., about two miles. 


Youngstown, Ohio—Plans are being considered by the 
Mahoning & Shenango Ry. & Light Co. for the extension of 
its line to West Austintown, about five miles. J. F. Wessel, 
Youngstown, is Gen. Mer. 


Linton, Ind.—The Coal Belt Traction Co. has been organ- 
ized to construct a nelectric railway in Linton. Joseph Moss, 
George A. Baughman and D. R. Scott are interested. 


Lansing, Mich.—The Lansing Connecting Ry. Co. has been 
incorporated to construct an electric railway in Lansing. 
George E. Hutchinson is Secy. 


Chieago, Ill.—Plans are being considered by the Chicago 
Rys. Co. for the extension of its lines on North Ave. and 
ceviaien St., about 5% miles. Williston Fish, Chicago, is 
Gen. er. 


Ottawa, I11.—The La Salle County Electric Ry. Co. is con- 
sidering plans for the construction of an electric railway 
from Ottawa to Mendota. 


+Madison, Wis.—The Janesville & Madison Traction Co. 
has awarded a contract to M. M. DORAN, Madison, for 
gradin the second division of the route for the proposed 
interurban line, consisting of the section between gerton 
qné me eenten, Wis. Walter H. Sacket is Engr. Noted 
uly 3 


Mitchell, S. D.—O. E. Cassem, Mitchell, has applied to 
the Council for a franchise to construct a four-mile electric 
railway in the northern section of Mitchell. 


Mandan, N. D.—According to press reports, plans are being 
orepared for the construction of an electric railway from 
Mandan to Manning. 


Williston, N. D.—The Williston & Northern Electric Ry. 
Co. is preparing plans for the extension of its electric rail- 
way from Williston to Crosby. ° 


Dallas, Tex.—John T. Jones and associates have filed a 
petition with the ay Commission for a franchise for the 
construction of an electric railway from Kentucky St. to 
Henderson Ave., on Parry Ave., Carroll Ave. and Banks St. 


San Marcos, Tex.—The San Marcos Interurban Ry. Co., 
recently organized, will construct an electric interurban rail- 
way in San Marcos and vicinity. <=. C. Merritt is interested. 

Port Townsend, Wash.—The City Council has granted a 
franchise to C. J. Erickson to construct an electric railway 
in Port Townsend and to connect with the Milwaukee system 
at Port Angeles. 


South Bend, 
oe the reconstruction of its e 
3end, from Water St. to Kleeb Mill. 
is Secy., Gen. Mgr. and Pur. Agt. 


Lindsay. Calif.—The City Council has granted a franchise 
to J. R. Hayden to construct and operate an electric railway 
in Lindsay. 


Ocean Beach, Calif.—The Bay Shore Ry. Co. has been 
granted a franchise to construct an electric railway from 
Ocean Beach to Pacific Beach. Noted July 2 


Pomona, Calif.—The City Council has granted a franchise 
to the Pacific Electric ae Co. to construct and operste an 
eltric railway from Lordsburg to North Pomona. J. Mc- 
Millan, Los Angeles, is Gen. Mer. 


Sacramento, Calif.—The Northern Electric Ry. Co. con- 
templates an expenditure o* $50,000 for the improvement of 
its electric railway from Sacramento to Chico. E. R. Lilien- 
thal, 310 Sansome St., San Francisco, is Pres. 


Stockton, Calif.—The Stockton Electric Ry. Co. contem- 
gates the extension of its lines in San Joaquin County. 
‘rank W. Webster, San Francisco, is Gen. Mer. and Pur. Agt. 


Toronto, Ont.—The Ontario Railway Board has ordered 
the Toronto Ry. Co. to extend its line from Agnes to College 
St. in Toronto. R. J. “.eming, Toronto, is Gen. Mgr. 


LIGHT, HEAT AND POWER 


Amherst, Mass.—The Holyoke Street Ry. Co. has pur- 
chased a site on South Pleasant St. and will construct a 
power plant for the Amherst & Sunderland Division. Louis 
D. Pellissier, Holyoke, is Mer. 


Foxboro, Mass.—Bids will be received until Aug. 4 for 
additions to power house, engine, dynamo, switchboard, etc., 
for Norfolk State Hospital. W. Rodman Peabody is Chn. 
of the Bd. of Trustees. Kendall, Taylor & Co., 93 Federal 
St., Boston, are the Archs. 


Greenfield, Mass.—The Greenfield Electric Light & Power 
Co. is preparing to extend its transmission line from Gardner 


William A. Heindle, 


Co. contemplates the 


Wash.—The Y vine o> Electric Co. contem- 


ectric railway in South 
R. L. Fisher, Raymond, 


“incorporated by Edward Donlin, 
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Falls to Shelburne Center and East Shelburne. 
rence, Greenfield, is Mgr. and Supt. 


West Springfield, Mass.—The Ramapogue Ice Co. 
build a new dam and power house on the Westfield Riv: 


Hotchkissville (North Woodbury Post Office), Conn.- 
American Shear & Knife Co. contemplates the construc: 
of a dam on the Pomperang River, from which power 
pe eee to run its factory at Hotchkissville. yao Cl 
s Pres. 


New London, Conn.—Plans are being prepered by Ew 
& Chapelle, 101 Park Ave., New York, N. Y., for a cent 
heat, ight and power plant on Mohegan Ave. for the C 
necticut College for Women. 


*Bedford Hills, N. Y.—(Official)—Bids will be received 
James Wood, Pres. Bd. of Mers., for a piping and cond 
system for the new boiler plant at the New York State | 


eempenery for Women. Lewis F. Pilcher, Albany, 
rch. 


WP ecmingiete, N. Y¥.—(Official)—Bids will be received 
Franklin -. Hooper, Secy. Bd. of Trustees, 30 Lafayet 
Ave., Borough of Brooklyn, until 10 a.m., Aug. 8, for t 
construction of a power house for the New York State Scho 
: Seer near Farmingdale. Lewis Pilcher, Albany, i. 
ate Arch. 


+Port Jervis, N. ¥.—According to 
Jervis Light & Power Co. 


a. W.. L 


is St 


ress reports, the Por 
has awarded a contract for t! 
construction of a power dam to the GEORGE F. PAWLIN(; 
Co., Philadelphia, Penn., at about $100,000. . 


Waterloo, N. Y¥Y.—The Tracy Development Co. is making 
preliminary arrangements for the construction of a power 
plant at aterloo. E. K. Baldwin is Secy. 


+Newark, N. J.—The Public Service Electric Co. has 
awarded a contract for the construction of a power plant at 
Point-No-Point, on the Passaic River, to the LINDE & GRIF- 
FITH CO., Newark. Estimated cost, $100,000. Noted July 2 


Paterson, N. J.—The Society of Useful Manufacturers has 
had plans prepared for a steam turbine power plant to be 
constructed at the Paterson Falls basin. The plant is esti- 
mated to cost $75,000. 


+Callensburg, Penn.—According to press reports, the 
Clarion River Power Co. has awarded a contract for the 
construction of three dams on the Clarion River to W. ©C 
CHURCH, New York, N. Y. The first dam will be built near 
Callensburge. C. C. Crick, Kittanning, is Engr.-in-Charge 
of the power company. Noted June 11. 


+Tarentum, Penn.—The Borough Council has awarded a 
contract to J. W. WELSH, Pittsburgh, for the construction 
of a reinforced concrete power house. Noted June 25. 


+*Venice, Penn.—The Pittsburgh Coal Co. has awarded a 
contract to D. T. RIFFLE, at about $35,000, for the construc- 
tion of two power plants at the Montour Mines, Nos. 1 and 
2, near Venice. 


+Easton, Md.—The contract for the construction of a 
municipal electric-light plant has been awarded to the 
ya -MALTMAN CO., Baltimore, at $22,660. Noted 
une 11. 


Winston-Salem, N. C.—According to press reports, bids 
will soon be received for the construction of a municipal 
electric-light plant. Bonds have been voted for the purpose. 
I. V. Turner is City Clk. Noted Apr. 23 


Atlanta, Ga.—The Georgia School of Technology will con- 
struct a power plant of reinforced concrete, steel and brick, 
to cost $200,000. 


Canton, Ga.—Bonds for $5000 “have been voted, the pro- 
ceeds of which will be used for the construction of a muni- 
cipal electric-light plant. 


Olive Hill, Ky.—The Tygert Electric Co. has been incor- 
porated with a capital stock of $8000, and will establish an 
electric-lighting system and ice plant. 


+#Cleveland, Ohio—The contract for the construction of 
a new one-story, 50x100-ft. power plant at West 106th St. 
and Madison Ave., for the Parish & Bingham Co., Cleveland, 
has been awarded the McCLINTIC-MARSHALL CO. Ernest 
McGregor, 855 Leader-News Bldg, is the Arch. 


Munising, Mich.—The Munising Electric Light & Power 
Co. is making preliminary arrangements to start work soon 
on the construction of its proposed new power plant. 


LaCrosse, Wis.—Plans are being proggees by the Wis- 

consin-Minnesota Light & Power Co. for the construction of 

— line from Cedar Falls and Chippewa Falls to 
rosse. 


Aurelia, Iowa—The construction of an electric-light plant 
at Aurelia is under consideration. 


Denison, Iowa—The city is making preliminary arrange- 
ments to start work soon on the improvement of the elec- 
tric-light plant which was recently acquired. W. P. Hoover 
is Supt. of the plant. Noted July 9. 


Des Moines, lowa—The Des Moines Electric Co. is making 
preliminary arrangements for the extension and improve- 
ment of its power Piatt on the river front to cost $160,000. 
W. H. Thompson, . Des Moines, is Gen. Mer. 


Lyons, Iowa—At a recent election the citizens voted te 
ae bonds for the construction of a municipal electric-light 
plant. 


Hastings, Minn.—The River Falls Power Co., has been 
granted permission by the Wisconsin Railroad Commission 
to issue bonds for $20,000, the proceeds of which will be used 
for the construction of a transmission line from Hastings to 
Pine Bend. B. W. Utman, Prescott, is Pres. 


Eudora, Kan.—The Commercial Club is considering plans 
for the installation of an electric-light plant. 


Thompson, Mont.— The Interstate Power Co. has been 
E. Keith, and Andrew 
Peterson, all of this city, with a capitalization of $450,000. 
The Company is acquiring, and will develop numerous water 
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ower sites between this city and the Montana-Idaho Inter- 
tate line, on the Clark’s Fork of the Columbia River. An- 
ouncement has been made that three power plants will be 
instructed, one near Belknap, another near the town of 
ront, and a third at Cabinet Gorge: it is reported a crew of 
igineers are already in the field making preliminary sur- 
eys for the work. 3 é 

xel, Mo.—A. J. Steele, Adrian, has applied to the Coun- 
il "ae permission to extend the transmission line from 
.drian to Drexel. 


Pilot Grove, Mo.—The construction of an electric-light 
plant at Pilot Grove is under consideration. 


Cisco, Tex.—The Cisco Gas & Electric Co. has been or- 
eanized for the purpose of constructing an electric-light 
plant at Cisco. The incorporators are W. S. Michael, G. G. 
Ward and W. H. Tebbs. 


Gonzales, Tex.—The Gonzales Water Power Co., Austin, 
Tex. will construct a reinforced concrete dam across the 
Guadalupe River at Gonzales, to provide for a reservoir and 
hydro-electric plant to develop 100,000 hp., and to cost about 
$8,000,000. 


Houston, Tex.—The Texas Southern Electric Power Co. 
has been incorporated to construct a power —— at Houston. 
The incorporators are Edwin B. Parker, aymond Neilson 
and C. L. Carter. 


Okemah, Okla.—The Canadian Power & Light Co., plans 
to construct a hydro-electric plant to develop 2000 hp. on 
North Canadian River, to cost about $500,00. 


Aberdeen, Wash.—The Aberdeen Natural Gas Co., Ine. is 
planning to construct a gas plant in Aberdeen. Louis Bur- 
nett and Samuel Bean are interested. 


Auburn, Wash.—The Auburn Gas Co. is preparing to in- 
stall a gas distributing system. 


Kalama, Wash.—The city is having estimates prepared for 
the construction of a semi-municipal light and power plant. 
The city to purchase power from some company other than 
the Washin oar Aye Corporation, and construct a city 
owned distributing plant. 


Republic, Wash.—The County Commissioners have grant- 
ed a franchise to Mahlon McCain and Fred M. Shields, to 
construct and operate transmission lines on various roads in 
Ferry County. 


Seattle, Wash.—The City Council has passed an ordinance 
appropriating $125,000 to complete the first unit of the auxi- 
liary a plant that will cost $425,000. A. H. Dimock is 
City Engr. 


Glendale, Ore.—The Oregon-California Electric Co. will 
extend the line from Glendale to Riddle and surrounding 
country, a distance of about 20 miles. 


#+Portiand, Ore.—The Portland Gas & Coke Co. has award- 
ed a contract for the construction of a gasholder at Mil- 
waukee and Clinton Sts. to the CAMDEN IRON WORKS, 
Camden, N. J., at approximately $30,000. 


Oakland, Calif.—The Pacific Gas & Electric Co. plans to 
construct a new boiler house at First and Market streets. 
John A. Brittain, 445 Sutter St., San Francisco, is Gen. Mgr. 


BRIDGES 


Lawrence, Mass.—The State Senate has passed the bill 
authorizing the city of Lawrence to expend $800,000 for the 
construction of a bridge over the Merrimac River, in the cen- 
tral part of the city. The new bill takes the place of an old 
one which authorized the expenditure of $500,000. An addi- 
ot expenditure of $300,000 is authorized under the present 





Barkhamstead (Pleasant Valley post office), Conn.—An 
appropriation of $35,000 has been voted by this town to re- 
build the bridge over a branch of the Farmington River. 
Delos O. Hart is First Selectman. 


Shelton, Conn.—The towns of Huntington and Stratford 
have each made an appropriation of $5000 for the construc- 
tion of a_concrete bridge over Far Mill River. Edward R. 
Allen is First Selectman of Huntington. Rollin A. Curtiss is 
First Selectman, of Stratford. 


Lestershire, N. Y.—The taxpayers have voted in favor of 
constructing a bridge over Choconut Creek at West Main St. 
Estimated cost, about $5000. 


Leyden, N. Y.—The citizens have voted in favor of issuing 
$6000 in bonds to construct a concrete arch bridge over the 
Sugar River. 


#New York, N. Y.—(Borough of Bronx)—The Department 
of Bridges, Borough of Manhattan, has awarded the contract 
oa RIVERSIDE CONTRACTING ee 39 Cortlandt St., New 

x r constructin nionpor ridge, ove 
Creek, at $9616. Noted June ts ™ i 


Oswego, N. Y.—The Town Boards of Oswego and Volney, 

NF aeve ae i favor = oe bridge over the 
£0 ver a swego. . A. Howard, Oswego, 

Supt. of Highways. Se 


Camden, N. J.—See item under Miscellaneous: - 
tion of Grade Crossing—Camden, N. J. = ne 


Keyport, N. J.—The Jersey Central Traction Co. a 
Board of Chosen Freeholders will jointly construct = om 
bridge over Matawan Creek at West Keyport. The structure 
will be about 60 ft. wide, and will include a lift span. 


+#Rahway, N. J.—The Board of Chosen Freeholde h 
awarded the contract for the construction of a reinforced- 
concrete, arch bridge over the Rahway River at St. George 
Ave. to the J. F. SHANLEY CO., Newark, N. J., at $18.167. 


whan gr gt ge ee coun Commslnstioners have ap- 
ro an a reinforce concrete r e 
Works Creek, Northampton, Township. wee 


*Guthsville, Penn.—The Count Commissi 
awarded the contract to GEORGE H. HARDNER, Allentowe 


Penn., for constructing a concrete bridge over 
River at Guthsville. Bids were opened July 93 aca 





ENGINEERING 





NEWS 59 


Nanticoke, Penn.—Bids were received, June 26, by F. R 
Hendershot, County Controller, Wilkes-Barre, Penn., for con- 
structing the proposed bridge between Nanticoke and West 
Nanticoke, over the north branch of the Susquehanna River 
The bids follow: Penn Bridge Co., Beaver Falls, Penn., 
$323,000; Lathrop, Shea & Henwood, Scranton, Penn., $255,200; 
Thomas Sheehan, Hagerstown, Md., $347,051; Pennsylvania 
Steel Co., Steelton, $287,750; James McLinden & Co., Angles.a, 
N. J., $329,200; Whittaker & Deihl, Harrisburg, $292,000; C. H., 
Reimand, Bloomsburg, $299,500; D. M. Rosser, Kingston, 
$294,320. Noted June 25. 

Somerset, Penn.—(Official)—Bids will be received until 
noon, July 30, by the County Commissioners, Somerset, for 
constructing six bridges. 


Yukon, Penn.—Sewickley Township will erect a bridge 
over Little Sewickley Creek, near Yukon. Estimated cost, 
$5000. 

Wilkes-Barre, Pern.—Plans have been submitted to the 
City and County Commissioners, Wilkes-Barre, for the bridge 
to be constructed at Market St. 


Wilkes-Barre, Penn.—(Official)—Bids were received July 
7 by the city for constructing the Butler St. viaduct. The 
lowest bid was submitted by the C. M. Neeld Construction 
Co., Pittsburgh, Penn., at $82,788. 


Mount Holly, N. C.—The County Commissioners, Mount 
Holly, have approved plans prepared by the Victoria Bridge 
& Iron Ce., Roanoke, Va, for the proposed bridge over the 
Catawba River. Estimated cost, $20,000. Noted July 


Winston-Salem. N. C.—The Forsyth County Commission- 
ers, Winson-Salem, in conjunction with the Yadkin County 
Commissioners, plan to construct a steel bridge north of 
Conrad’s Ferry. Estimated cost, $25,000. 


Bowman, Ga,—(Official)—Bids will be received until Aug. 
24 by the County Commissioners of Elbert and Madison Coun- 
ties for the construction of a steel bridge to have three 80- 
ft. spans, and feur piers and two abutments requiring 400 
cu.yd. of concrete. The contract will be awarded at the 
bridge site at noon, on Aug. 24. Plans and specifications are on 
file at the office of the Good Roads Department, University 
of Georgia, Athens, Ga. Searcy B. Slack, Engr. 


Fort Lauderdale, Fla.—-The Dade County Commissioners, 
Miami, plan to construct a steel rolling lift bridge over the 
New River at Fort Lauderdale. It will be 170 ft. long. Esti- 
mated cost, $15,000. 


Birmingham, Ala.—RBids will be received until July 25, 
by W. H. Courtenay, Ch. Engr., Louisville & Nashville R.R., 
Louisville, Ky., for the construction of a reinforced con- 
crete viaduct on First Ave. from 26th St. to 32d St., Birming- 
ham. Estimated cost, $350,000. 


Lyons, Ala.—The County Commissioners, Lyons, have had 
plans prepared for the concrete bridge to be constructed 
over the Altamaba River. It will be 506 ft. long. 


New Orleans, La.—The city opened bids, July 13, for con- 
structing a lift bridge over the Old Basin at Broad St. The 
bids follow: Blodgett Construction Co., $30,990; Modern 
Steel Structural Co., $31,400: Penn Bridge Co., Beaver Falls, 
Penn., $26,800; Sterling Engineering Co., $25,985; Midland 
Bridge Co., $27,779. Bids were opened July 9. 


+#Shreveport, La.—The contract has been awarded by the 
parish to the BLODGETT CONSTRUCTION CO., Kansas City, 
Mo., for the construction of a steel drawbridge across Twelve 
Mile Bayon, five miles north of Shreveport. J. T. Bullen is 
Parish Engr. 


Memphis, Tenn.—Bids were received, July 7, by the Board 
of City Commissioners for constructing a reinforced con- 
crete culvert across Front St. and the main outfall for Bayou 
Gayoso, as follows: Koehler Bros. and Fowler Co., $29,363; 
G. O. White, Memphis, $25,085; Thomas Harmon and Hickey 
Bros., $39,321; Noll Construction Co., $37,700. This work is in 
connection with the North Memphis Levee Project. 


Rotherwood, Tenn.—The Sullivan County Court, Bristol, 
Tenn., July 6, appropriated $5000 for the_ construction of a 
steel bridge over the river at Rotherwood, on the Hawkins 
County line. 


+Sevierville, Tenn.—(Official)—The Sevier County Road 
Commissioners, July 17, awarded the contract to the LUTEN 
BRIDGE CoO., Nashville, Tenn., for two concrete bridges, at 
about $5000. F. G. Phillips is Engr. 


Wepetesbanee Ky.-—Plans are being prepared by the Cen- 

tral Steel & Iron Construction Co.. Evansville, Ind., for five 

ee ee to be constructed in Letcher County. Noted 
ay 14. 


Akron, Ohio—Joseph A. Gehres, City Enegr., has estimated 
the cost of repairing the Mill St. Viaduct, at $4000. 


+Columbus, Ohio—The contract has been awarded to the 
CAPITOL CONSTRUCTION CO., Columbus, for flooring the 
Dodridge St. Bridge, at about $5000. 


Fremont, Ohio—William Schepfiin, County Surv, Fremont, 
hs completed plans for the Tindall Bridge, over the Sandusky 
Dag! south of Fremont. It will be 350 ft. long. Noted 

ay 7° 


Hamilton, Ohio—Bids are being received by the County 
Auditor, Hamilton, Ohio, for constructing a steel or concrete 
bridge over the Miami River at Woodsdale. 


Lima, Ohio—The City Council has approved plans by Ches- 
ter & Fleming, Engrs., Pittsburgh, Penn., for the bridge to 
3, ene at Pine St. Estimated cost, $30,000. oted 

uly 9. 


Mount Gilead, Ohio—Bids will be received until noon, Aug. 
7, by C. O. Higgins, County Andr., Mount Gilead, for con- 
structing two bridges, one 108% ft. long and 16 ft. wide In 
Chester Township and one 60 ft. long and 16 ft. wide in 
Washington Township. 


+New Philadelphia, Ohio—(Official)—Bids were received, 
July 13, by R. H. Missdorfer, County Audr., New Philadelphia, 
for constructing the 100-ft. concrete arch bridge at Welling’s 
Crossing. Contracts have been awarded as _ follows:Super- 
structure, including floor, to the MASSILLON BRIDGE Co., 
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Massillon, Ohio, at $3140; substructure, to M. WARDWELL, 
at $3 per cu.yd. for wet excavation; $7.50 per cuyd. for con- 
eset x, 50c. for piling and 60c. for embankment. Noted June 


Salem, Ohio—The county plans to construct bridges in 
Unity, Fairfield and Salem Townships, along the route of the 
propores ‘sen. to be known as Governor Cox Main Market 

oute No. o 


Scioteville, Ohio—The Chesapeake & Ohio By, Co. has 
chosen Sciotoville as the site for its proposed bridge across 
the Ohio River. 


Boonville, Ind.—The County Commissioners, 


July 8, re- 
ected all bids for the 


construction of 15 steel bridges in 
Varrick County. The lowest bid submitted was that of -G. 
& R. Dedthan, Boonville, at $9950. Noted June 25. 

New bids wiil be received by the County Commissioners, 
Boonville, until Aug. 4 


Elkhart, Ind.—The County Council, Goshen, Ind., has - 
pogreanes $7400 for repairs to the North Main St. Bridge in 
khart, 


+Indianapolis, Ind.—Bids were opened, July 10, by the 
County Commissioners for constructing the West Washing- 
ton St. Bridge. The contract has been awarded to the NA- 
ae CONCRETE CoO., Indianapolis, at $331,110. Noted 


Mazon, I1l.—Y. W. Stine, Supt. of County Highways, Mazon, 
has completed plans for the proposed county bridge in Maine 
Township. Estimated cos, $5000. 


lown City, lowa—The Commissioners of Johnson County, 
Clinton, Iowa, plan to ask for bids soon for the precenes re- 
inforced concrete bridge over the Iowa River at Burlington 
St.. lowa City. Estimated cost, $50,000. Noted June 25. 


Mason City, lowa—Bids will be received until July 24 by 
the County Auditor, Mason City, for constructing a 90-ft. 
steel highway bridge in Falls Township. 


+Coffeyville, .Kan.—The County Commissioners have 
awarded the contract to the WESTERN BRIDGE Co., Har- 
risonville, Mo., for bridge repairs, at $7888. 


Jindsburg, Kan.—New bids are asked until Aug. 12 by J. 
W. Quinn, County Clk., McPherson, Kan., for qoaeteecting, the 
proposed bridge over Smoky Hill River, at Lindsburg. sti- 
mated cost, $16,000. Noted June 25. 


Independence, Kan.—Bids will be received until noon, July 
27, by the Montgomery County Commissioners, Independence 
for constructing 50 bridges and culverts. Gerald A. Otweli 
is County Clk. 


aia 

Wichita, Kan.—The citizens, Aug. 4, will vote on the prop- 
osition to issue $15,000 in bonds to construct a concrete bridge 
between Central and South Riverside Parks. Bert C. Wells 
is City Ener. 


Lexingten, Neb.—The County Commissioners of Dawson 
and Phelps Counties have rejected bids for the bridge across 
the Platte River at Lexington, in Dawson County, and for a 
bridge across the same river at Overton, Dawson County. 
Estimated cost of each, $50,000. New bids will be asked. 
Noted June 11. 


North Platte, Neb.—The citizens have voted to issue $12,000 
in bonds to aid in the construction of a bridge over the North 
Platte River. 


+Kalispell, Mont.—The county has awarded the contract to 
the MINNEAPOLIS BRIDGE CoO., Minneapolis, for construct- 
ing the proposed steel bridge over Cut Bank River, at $8050. 


Independence, Mo.— The County Court, July 9, opened bids 
for the concrete approaches to the bridge on the Blue Ridge 
Boulevard. The lowest bid was submitted by A D. Ludlow, 
at $10,078. Noted May 28. 


+Springfield, Mo.—The Green County Court, Springfield, 
has awarded the contract to E. L. MEEKS for constructing 11 
bridges in various parts of the county at $6436. 


Denison, Tex.—The citizens have voted to issue $25,000 in 
bonds for the purpose of constructing a viaduct across the 
railroad yards 


Houston, Tex.Plans are being prepared for the con- 
struction of two bridges, one over White Oak Bayou at 
Taylor St., and one over Little White Oak Bayou at right- 
wood Ave. Estimated cost, $20,000 each. Frank L. Dormant 
is City Engr. 


Tulsa, Okla.—The Commissioners of Tulsa County yn to 
award contracts in August for constructing 10 bridges in 
various parts of the county. Estimated cost, $12,000. R. K. 
Hughes, Tulsa, is County Ener. 


Alpine, I \aho—Bids are being received_by the Bridge 
Commissioners, care of Theodore Turner, Pocatello, Idah 
for constructing the — bridge over the south fork o 
the Snake River at Alpine. 


Floren Ariz.—The Commissioners of Pinal County, 
Florence es to construct two bridges over the Gila River, 
one 530 ft. long at Kelvin, and one 417 ft. long at Winkelman. 


Seattle, Wash.—The citizens have voted to issue bonds for 
constructing two of the five proposed bridges over Lake 
Washington Canal. One bridge will be located at 15th Ave. 
N. W. and one at Fremont. Estimated cost, $479,500 and 
$350,000, peepechi vety- Plans for both structures have been 
completed. A. H. Dimock is City Engr. Noted Nov. 13, 1913. 


McMinnville, Ore.—Bids will be received until i 24 by 
the County Commissioners, McMinnville, for constructing two 
steel bridges across the Yamhill River at Dayton and Mc- 
Minnville. Estimated cost, $30,000. Noted sune 11, under 
Dayton, Ore. 


Oregon City, Ore—C. W. Raymour has submitted the low- 
est bid to the County Commissioners for constructing a steel 
bridge, at $7993. 


+#St. Helen, Ore.—The gown has awarded the contract 
to the AMBROSE BIRDSALL . Portland, for constructing 
two steel bridges, at $5049. 


Chico, Calif.—Bids will be asked soon by the Trustees of 
Chico, and the Board of Supervisors of tte County, for 
tire construction of a steel and reinforced concrete bridge 
over Big Chico Creek at Chico. M. C. Polk, Chico, is County 
Surv. 


‘Borough of Dayton until 8 p.m., J 
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+Durham, Calif.—The Board of Supervisors of Bb 
County, Oroville, has awarded the contract for the const 
tion of the bridge at Durham, Calif., to the CHICO I} 
WORKS, Chico, Calif., at $12,000. 


Madera, Calif.—The Board of Supervisors of Ma 
County has adopted plans for nine steel and concrete bri« 
Leonard & Day, Rialto Bldg., San Francisco, and Post 
Thomas, Los Angeles, are Engs. 


Maryville, Calif—C. A. Trow, Engr., Maryville, has c: 
pesos plans for the poegens bridge to be constructed 
uba County across the Yuba River. Estimated cost, $1: 
000. Noted April 23. 

Ottawa, Ont.—Bids will be received by the Secretary 
the Board of Control until 4 p.m., July 28, for construct 


the substructure of Billings Bridge. Archibald Currie 
City Engr. 


Virden, Man.—Bids will be received by William Whit 
ford, Secy.-Treas., Virden, until 6 p.m., Sully 29, for cx 
structing reinforced concrete bridges on North 14-11-29 « 
East 15-11-29, and one rubble masonry bridge on East 28-! 
25, in the Rural Municipality of Wallace. Information m 
be obtained at the Highway Commissioners’ office, Parli: - 
ment Bidg., Winnipeg, Man. 


WATER SUPPLY AND IRRIGATION 


Amherst, N. H.—A bond issue for $25,000 for the construc 
tion of a water system was voted down at a recent election 
The town has granted a charter to a company which is bein 
formed for the installation of a water works. 


*% Boston, Mass.—(Official)—Bids will be received by the 
Metropolitan Water and Sewerage Board, 1 Ashburton P},, 
until 1.30 p.m., July 27, for constructing a steel tank 100 ft. 
in diameter and 44 ft. 3 in. high. Dexter Brackett is Ch 
Engr. Noted July 9. 


+Boston, Mass.—The contract for laying 7000 ft. of 30-in. 
water main in Columbus Ave. has been awarded by the 
Public Works Department to M. DeSISTO, at $15,471. Other 
bidders: William Barrett Co., $18,082; Charles J. Jacobs Co, 
$18,260; M. Russo & Son, $19,342; Anthony Baruffaldi, $19,311: 
Charles M. Callahan, $20,150; M. H. Kelley, $20,658; Northern 
Construction Co., $23,117; John T. Shea, Jr., oe 265; Caruso 
& Bruni, $28,327; John H. Broderick, $29,617; Hugh Nawn 
Contractin Co., $35,675. Ly K. Rourke 
is Comr. of Pub. Wks. Noted July 9. 

<Official)—-Bids will be received by the Metropolitan 
Water and Sewerage Board until 1:30 p.m., July 27, for lay- 
ing 12,000 ft. of 24-in. c.i. water pipe in Boston, Quincy and 
Milton. Henry P. Walcott is Chn. 


+*Dalton, Mass.—The contract for laying about two miles 


of 12 and 14-in. water pipe has been awarded to DAVID 
DWYER, Dalton, at $9000, 


Lenox, Mass.—The Lenox Water Co. contemplates building 


a reservoir below the present one in Richmond. William D. 
Curtis is Pres. 


West Springfield, Mass.—Estimates are being received on 
plans drawn by Bliss & Lavalle, Springfield, for the con- 
struction of a dam on the Westfield River for the Rampogue 
Ice. Co. A power house will also be built, in which three 
turbine water wheels will be set. 


New Britain, Conn.—Plans have been prepared by Unkel- 
bach & Perry, i62 Main St., for the construction of a water 
system at the plant of Landers, Frary & Clark. A concrete 
tank with a capacity of 240,000 gal. and a brick pump house 
will be constructed. 


*xGilbertsville, N. Y.—(Official)—Bids were received, July 
15, by Joseph T. Gilbert for constructing a diversion dam, a 
channel and a pipe line as follows: onney & Hamilton, 
Rochester, $21,856 (low bid); Suburban i. Co., New 
York, $23,957; J. D. Tuller, Auburn, $24,892; E. . Brown, 
Hempstead, $27,400; D. I. Snell, Canajoharie, $28,836; Oliver 
Hurst, Fort Hunter, $31,946; Charles Kiehm, Utica, $32,963; 
Mason-Hilton Co., New York, $33,791; Fillebrown-Taylor Co., 
New York, $36,205; John R. Baxter, Jr., Utica, $38,155; and 
J. W. Heller, Newark, N. J., $38,978. Noted July 9. 


Lestershire, N. Y.—Bonds for the improvement of the 
water system have been voted by the citizens. §S, Firestone, 
Rochester, is the Engr. Noted June 4. 


#+Hgrrison, N. J.—The contract for furnishing c.-i. water 
ipe and valves has been awarded to the UNT STATES 
AST IRON PIPE & FOUNDRY CO., New York, N. Y., at 

$6697. Noted July 2. 


Newark, N. J.—The Board of Freeholders has ordered 
the preparation of plans and specifications for the rebuild- 


ing 7 filtration beds at the Overbrook Hospital. Noted 
ay 21. 


*Dayton, Penn.—(Official)—Bids will be received by the 
uly 30, for laying 4334 ft. of 
6-in. c.-i. water pipe and 6260 ft. of 4-in. c.-i. pipe with gates 
and hydrants. Robert H. Wilson, Saltsburg, Peon, is Ener. 
*Pittsburgh, Penn.—(Official)—Bids will be received by 
the City Controller, Municipal Hall, until 10 a.m., Aug. 6, for 
laying c.i. water pipe and appurtenances in the Woods Run 
section and in the Lawrenceville section. For details see 
advertisement under “Contracts To Be Let.” Robert Swan 
is Dir., Dept. of Pub. Wk 


Punxsutawney, Penn.—The City Council will construct a2 
municipal water system. Plans are now being prepared. 
Noted Apr. 2. 

+xGreensboro, Md—The contract for constructing a 
water system has been awarded by the city to E. J. JONES & 
$o.. eet Del., at $15,475. Bids opened July 9. Noted 
uly 

Washin 
Commissioners until July 29 for furnishing 
water meters. 


Norfolk, Va.—Bids will be received by the Water Depart- 
ment until Aug. 1. for furnishing 5300 meters. 


Mont ey Ala.—The city will soon be in the market 
for 300 tons of 6-in. c.-i. water pipe, 85 six-in. and 15 four-in. 
three-way water plugs. 


Bids opened July 15. 


aton, D. C.—Bids will be received wy tee District 
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* Memphis, Tenn.—Meers & Dayton, Dayton, Ohio, were 
low bidders at 3°).0r6 for constructing a pumping station. 
Bids were opened July 14. Noted June 25. 


Hazel, Ky.—According to press reports, Claude Ofr, Cross- 
land, Ky., will install a water system at Hazel. 

Akron, Ohio—The low bidder for laying c. i. pipe under 
Contract No. 56, for which bids were opened July 3, was W. 
B. Smith, Cleveland, at $12,419. Noted July 2. 


Bluffton, Ohie—Improvements will be made to the munici- 
al ay | system and electric-light plant. The estimated cost 
s $20,000. 

b: Ohio—(Official)—Bids will be received by S. A. 
xuanaee Dir. of Pub. Ser., until, noon, — 28, for furniah- 
ing c. i. valve boxes, and for furnishing c. i. pipe end special 
castings. 

London, Ohio—Bids will be received until July 25 for the 
eonstruction of a water system for the new Ohio Peniten- 
tiary at London. R. Winthrop Pratt, 708 Hippodrome Bldg., 
Cleveland, is the Engr. 


Norwood, Ohio—Bids will be received about Aug. 7 for re- 
building the water works and electric light plant. The esti- 
mated cost is $62,000. Plans have been prepared by G. W. 
Drach, Arch., and Walter G. Franz., Consult. Engr., Cincin- 
nati. 


+Portsmouth, Ohio—(Official)—Contracts for furnishing 
c.i. pipe, ete., have been awarded as follows: UNITED STATES 
CAST IRON PIPE & FOUNDRY CoO., at $21.95 per ton on 
standard pipe, f.o.b. Portsmouth, 2400 ft. 8-in., 3000 ft. 6-in. 
and 12 ft. 16-in. DARLING PUMP & MANUFACTURING 
Cco., all f.o.b. Portsmouth, one 12-in. bell gate at $30.50, six 
8-in. bell gates at $16.90, six 6-in. bell gates at $11.20, and 
fifteen 4-in. bell gates at $7.20. JAMES B, CLEW & SONS, 
ci. specials, 2%c. per Ib., f.o.b. Portsmouth. A. P. SMITH 
MANUFACTURING CO., four 24x6-in. combination sleeves 
at $57.20. THE BOURBON COPPER & BRASS CO., 21 hy- 
drants, f.o.b. Portsmouth, at $24. STANDARD SUPPLY CO., 
12,000 Ib. of pis, lead at 4%c., and 24 valve boxes at $2.73; 
and JAMES B. CLEW & SONS, one 30-in split sleeve, $75; 
ene 24-in. split sleeve, $60; one 30-in. split sleeve, $38, bell 
piece; one 24-in. split_ sleeve, $34, bell piece. Bids opened 
July 9 Noted July 2. 


St. Clairsville, Ohio—The installation of a water system is 
being considered by the City Council. 


Grand Rapids, Mich.—John W. Bonnell contemn!ates in- 
oes a water system at Woodcliffe, at an estimated cost of 
6000. 


Port Huron, Mich.—Bids will be received by the City 
Clerk, until July 27, for constructing a new compound pump- 
ing engine. 


Kewanee, Ill.—See item under “Sewers.” 


Lockport, Ill.—Bids will be received by the City Council 
re wo for constructing a standpipe with a capacity of 
, gal. 


Morrison, I11.—Bonds for $8000 for making improvements 
Sa to the water system were voted at a recent 
election. 


*Pekin, Ill.—(Official)—Bids will be received by the Pekin 
Water Co., at the office of Alvord & Burdick, Engrs., Hart- 
ford Bidg., Chicago, until 10 a.m., Aug. 12, for removing the 
present steel tank from the supporting stone tower and 
constructing a new steel tank fhereon. W. E. Lautz is Secy. 


Woodhull, 11.—Bids are being received for the extension 
of the municipal water system and for the construction of a 
new reservoir. 


West Allis, Wis.—Bids will be received by the Board of 
Public Works until Aug. 12 for laying water mains with 
hydrants and connections in Worden and 53d Aves. 


Albia, Iowa—The Council will construct a 4-in. pipe line 
from the public highway to Cedar Creek. 


Charles City, Iowa—Plans have been prepared by W. S. 
Beattie for the erection of two pumping stations. The esti- 
mated cost is $7500. 


Davenport, Iowa—<According to press reports, bids are 
being received for furnishing a 6,000,000-gal. pump for the 
Rock Island water works plant. 


Hinton, Iowa—The installation of a water system to cost 
$6000 is being considered by the Council. 


+Canton, Minn.—The contract for installing a water sys- 
tem has been awarded to WILLIAM C. FRASER, Hackney 
Bldg., St. Paul, Minn., at $8400. 


Hibbing, Mtnn.—Bids will be received by the Water and 
Light Board until July 28 for reconstructing and overhauling 
she water and lighting system. The work: will cost about 


Marble, Minn.—See item under “Sewers.” 


Payneeriiie, Minn.—The contract has been awarded to 
the NNEAPOLIS STEEL & MACHINERY CO., at $4869, 
for constructing a steel tower and water tank. 


Arma, Kan.—(Official)—-The citizens voted at a recent 
election to spend $8000 for extensions to the water system. 
Albert C. Moore, rtlett Bidg., Joplin, Mo., is the Engr. 
Noted July 9. 


McCune, Kan.—The city contemplates spending $25,000 for 
the installation of a water works. W. H. Gracey is City Clk. 


peka, Kan.—The contract for laying about one mile 
of four-in. water main has been awarded to GUSTAFSON & 
CO., at $4381. Noted Apr. 30. 


Ansley, Nebr.—(Official)—Bids will be received until noon, 
Aug. 3, for Senatr acting. a pumping station at Ansley for 
the water works. The Martz Engineering Co., 416 First Na- 
tional Bank, Lincoln, is the Engr. 


*Bennet, Neb.—Plans are bein repared by the Martz 
Engineering Co., 416 First Nationa Bank Bla » Lamoein; for 
the construction of a water system to cost $1 600. 


Clatonia, Neb.—At a recent election the citizens voted to 
issue $9200 in bonds for the installation of a water system. 
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#Herman, Neb.—(Official)—Contracts for constructing a 
water system have been awarded to DRAKE WILLIAMS, for 
the stand pipe; to BRAMHALL & SON, for the ~~: house, 


and to the ELKHAM CONSTRUCTION CoO. for the p 
Bids opened July 6. Noted June 25. 


Wayne, Neb.—(Official)—Bids will be received until Aug. 
1 by the Chairman of the Finance Committee for $7000 in 
water works bonds. J. M. Cherry is City Clk. 


Winner, S. D.—(Official)—Bids will be received by Claude 
Maule, City Audr., until July 27, for constructing a water 
system. About 42,000 ft. of .8-in. wooden pipe, 5000 ft. of 
4-in. wooden pipe will be laid, and eight wells driven. 

+Carrington, N. D.—(Official)—Bids were received July 
10 for extending the water and sewer systems. Contracts 
have been awarded to G. W. HAGGART CONSTRUCTION 
CO., Fargo, at $14,875, for laying water mains and $12,599 
for laying sewer pipe. H. L. Winterer is City Audr. Noted 
July 2. 

New England, N. D.—At a recent election the citizens 
voted to spend $/000 for the construction of a water system. 
Noted June 4. 


Williston, N. D.—(Official) — Bids were received June 
22 for constructing a 750,000-gal. slow sand filtration plant. 
The contract has been awarded to G. I. HARDING, Williston, 
at $28,759. H. R. Evany is City Engr. Noted June 18. 

Clydepark, Mont.—Plans have been prepared and bids 
will soon be received for the construction of a water system 
to cost $15,800. Noted June 25. 


+Helena, Mont.—The contract for constructing canal C 
highline ditch has been awarded by the Montana Reservoir 
& Irrigation Co. to BOOMER & HUGHES, Spokane, Wash. 
The ditch is nine miles long. A new pumping plant will 
also be installed. 


Three Forks, Mont.—According to press reports bids will 
soon be received for the construction of a water system. 
Bonds for $45,000 for this purpose have been sold. Noted 
May 14. 

Butler, Mo.—Plans are being prepared by Harper & Stiles, 
Grand Ave. Temple, Kansas City, Mo., for extensions to the 
water works. The city recently bought the private water 


company for $32,500 and will spend $40,000 on extensions 
Noted June 18. 


pe line. 


Charleston, Mo.—The contract for laying six miles of c.i. 


water pipe has been readvertised. Bids will be received 
until 7 p.m., Aug. 6, by O. W. Joslyn, Mayor, for constructing 
a water system. Frank L. Wilcox, St. Louis, Mo., is the 


Engr. Noted June 25. 


Neosho, Mo.—At an election held July 14 bonds for $60,000 
for the extension of the water system were voted. Albert 
¢- ae Bartlett Bldg., Joplin, Mo., is the Engr. Noted 
uly 2. 


+Springfield, Wo.—The contract for sinking two wells has 
been awarded by the Springfield Water Co. to P. L. CROSS- 
MAN & SON, Carthage. The wells will be about 2000 ft. 
deep. Noted June 25. 


Eureka Springs, Ark.—The Improvement Board has sold 
bonds for the construction of a dam and filtration plant for 
the water works. Albert C. Moore, Bartlett Bldg., Joplin, 
Mo., is the Engr. 


Paragould, Ark.—Bids will be received by the Secretary, 
Board of Public Works, until July 30, for making extensions 
to the water system. The estimated cost is $28,000. Rollins 
& Westover, Kansas City, Mo., are the Engrs. Noted May 28. 


Rison, Ark.—An improvement district has been organized 
and Albert C. Moore, Bartlett Bldg., Juplin, Mo., has been 
retained as engineer to design and supervise the construc- 
tion of a municipal water works and electric light plant, to 
cost about $40,000. 


Cotulla, Tex.—The citizens contemplate issuing bonds for 
$14,000 for the installation of a water system. 


Edinburg, Tex.—The Valley Reserve Canal Co. and the 
La Lomite Irrigation & Construction Co. will construct an 
irrigation system to irrigate 20,000 acres of land in Hidalgo 
County. Fred Warner, Edinburg, is interested. 


Livingston, Tex.—An election will be held Aug. 20 to 
determine whether or not the city will issue bonds for 
$25,000 for the construction of a water system. Noted Jluy 9. 


New Boston, Tex.—Bids will be received by the City 
Council until Aug. 3 for installing a water system. Nagel 
& Petersen, Muskogee, Okla., are the Engrs. 

Terrell, Tex.—The City Council is contemplating improv- 
ing the water works and the water supply. 


Tulsa, Okla.-—The city contemplates constructing a pipe 
line 50 miles long to the Grand River for the water supply. 
The estimated cost is $1,000,000. 

Boulder, Cole.—The City Council will construct a dam at 


Silver Lake, at an estimated cost of $50,000, for the city 
water supply. 


Puyallup, Wash.—Bids will soon be received by the City 
Council for ci. pipe to renew the greater portion of the 
water system at Puyallup. 


Seattle, Wash.—Bids will be received by A. L. Valentine, 
Chn. Bd. of Pub. Wks., until Aug. 7, for furnishing from 
5000 to 10,000 water meters. 

The City Council contecnetates laying water mains in 
38th Ave. South, at a cost of $18,747. 


#The contract for constructing a concrete lining of the 
water tunnel under Lake Union has been awarded by the 
Board of Public Works to MEACHAM & BABCOCK, Central 
Bldg., Seattle, at $193,449. Noted July 9. 

Bend, Ore.—The Bend Water, Light & Power Co. contem- 
plates =e extensive ees to its plant. A con- 
crete reservoir with a capacity of 100,000 gal. will be erected. 

Molalla, Ore.—Dennis & Christenson, at $6874, were low 
bidders for constructing a water system at Molallo. 

Modesto, Calif.—(Official)—Bids will be received by R. 
A. wards, Enegr., until July_31, for plans and specifications 
for a structure at Gasburg Crossing, on the Main Canal of 
the Modesto Irrigation District. A steel siphon of 16 ft. 
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diameter, 730 ft. long, or a steel or concrete flume structure, 
the same length, will be the type of structure. Noted July 9. 


#San Francisco, Calif.—(Official)—-The Board of Public 
Works has awarded a contract to the UTAH .CONSTRUC- 
TION CO., at $151,499, for constructing a road from Hog 
Ranch to the Hetch Hetchy damsite, in connection with the 
Hetch Hetchy Project. M. M. O’Shaughnessy is City Engr. 


#Turlock, Calif.—The contract for constructin 1% miles 
of canal has been awarded by the Directors of the Turlock 
Irrigation District to A. CHATOM, at $10,000. Noted June 18. 


Dawson, Yukon Territory—(Alaska)—The citizens at a 
recent election voted $200,000 in bonds for the construction 
of a water system. 


Montreal, Que.—Bids will be received July 
Senecal, Secy. Ud. of Comrs., for installing a 
pump at the water works. Noted July 9. 


Listowel, Ont.—The city contemplates installing a new 
pump, laying water mains for fire protection and making 
general improvements to the water system. 


Ottawa, Ont.—Bids will be received by R. C. Desrochers, 
Secy. of the Dept. of Pub. Wks., Ottawa, until 4 p.m., Aug. 
10, for the construction of steel gates, towers and operative 
machinery for regulating the dam, Big Chaudiere Falls, 
French River, Ontario. 


+Edmonds, B. C.—The contract for furnishing 30,000 ft. 
of 4-in. pipe has been awarded to ROBSON, GODSON & CO. 
at $24,000. 

Vaneouver, B. C.—The Water Works Committee contem- 


plates making extensions to the present water system at 
an estimated cost of $64,000. 


SEWERS 

Boston, Mass.—(Official)—Bids for furnishing 60-in. c.1. 
pipe and special castings for Section 43 of the Metropolitan 
Sewerage orks were received by the Metropolitan Water 
and Sewerage Board, as follows: U. S. Cast Iron Pipe & 
Foundry Co., Morris Bldg., Philadelphia, Penn., $17,755; 
Camden Iron Works, Camden, N. J., $17,674;° Warren Foundry 
& Machine Co., 11 Broadway, New York, N. Y., $16,437. Charles 
D. Smith is Chief Engr. 


+Boston, Mass.—The contract for the sewer construction 
in Manthorne Road and in a private section of land, West 
Roxbury District, was awarded to ANTONY CEFALO, at 
$5287. Other bids were: Martino De Matteo, $5339; William 
L. Dolan, $5360; Charles Latorella, $5397; Frank Drinkwater, 
se ose: Louis Balboni, $5865; M. De Sisto, $5944; John Guarino, 
6032; West aes Trap Rock Co., $6278; James Driscoll 
& Son Co., $6466; eCarthy & Walsh, $6989; A. M. Cusick, 
$7753. L. K. Rourke is Comr. 


Boston, Mass.—Bids will be received by the Department 


of Public Works, until July 27, for sewer construction in 
Rowe St., West Roxbury. L. K. Rourke is Comr. 


+Roston, Mass.—The contract for constructing sewers in 
Lake St. has been awarded 7 the Department of Public 

Works to WILLIAM L. DOLAN, at $6840. Noted June 11. 
Maynard, Mass.—The city has commissioned F. A. Bar- 

bour, South Boston, to prepare plans for a sewer system. 
Warren, R. I.—The town has decided to install a sewer 
stem, at an estimated cost of $46,000. Charles a 
char 


31, by L. N. 
24,600,000-eal. 


8 
id Westminster St., Providence, is Engr.-in-Charge. 
W. Smith is Town Clk. Noted July 9. 


New Haven 
Frederick L. 
in Atwater and Dover Sts. 


Binghamton, N. Y.—The city is considering the construc- 


Conn.—Bids will be received until July 27 by 
ord, City Engr., for the construction of sewers 


tion of storm water and sanitary sewers in the Sixth Ward. 
John A. Gills is City Engr. 


+#Buffalo, N. ¥.—The contract for constructing a 9%-ft. 
brick trunk sewer in Hertel Ave. has been awarded by the 
Board of Public Works to JOSEPH F. STABELL, at $93,983. 
Noted June 11 and June 25. 


Buffalo, N. Y.—The City Council has ordered the con- 
struction of a 4-ft. 4-in. sewer in Colais St., from Mineral 
Spring Road to the Pennsylvania R.R. 


*+#Glen Cove, L. I., N. ¥.—(Official)—The Glen Cove Sewer 
Commissicn has awarded to JOSEPH B. SIGRETTO & CO., 
New York, N. Y., the contract for completing the construction 
of the sewer system and disposal works. ohnson & Fuller, 
150 Nassau St., are Consulting Engrs. Noted May 21 


+Goshen, N. Y.—Press reports state that the contract for 
constructing a sewer system and sewage dis cont Saat has 
been awarded to the PEEKSKILL ONSTRUCTION CO., 
Peekskill, N. Y. Noted May 28. 


*+Medina, N. Y.—(Official)—The contract for constructing 
an addition to the sewer system has been awarded by _ the 
Board of Sewer Commissioners to FREDERICK A. GOTT, 
Hamburg, N. Y., at $5500. Frank J. Kearney is Clk. 


Mohawk, N. ¥Y.—The citizens have voted to issue bonds for 
$15,000 for the purpose of extending the system of sewers. 


New_York, N. Y¥.—(Borough of Queens)—The lowest bid 
received by Maurice E. Connolly, orough Pres., for con- 
structing a temporary _drain from the present sewer at 
vite 167 to Powell’s Cove was that of Clancy & Van Alst, 
a 167. 


New York, N. Y¥.—(Borough of Manhattan)—(Official)— 
Bids will be received by Marcus M. Marks, Pres. of the Bor- 
ough of Manhattan, until 2 p.m., July 27, for constructing, 
fmproving and altering sewers in various streets. 


Niskayuna, N. Y.—Press reports state that the Town Board 
has decided to construct sewers in various streets . 


Belleville, N. J.—Bids will be received by the Town Coun- 
efl until July 28 for constructing sewers, with house connec- 
tions in various streets. Frank T. Shepard, Essex Bldg., 
Newark, is Town Ener. 


*Newark, N. J.—(Official)—Bids were received by the 
Passaic Valley Sewerage Commissioners for constructing 
_ of Section 12 of the main intercepting sewer, as follows: 
scar Daniels Co., New York, N. Y., $20,350; Cauldwell-Win- 
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gate Co., New York, N. Y., $213. 
ewark, N. J., $185,525; Merrill-Ruckgaber Co. & Mas: 
Hilton ' &Co., New York, N. Y., $163,335; James S. Fraz 
New sxorks N. ¥., $135,550; J. F. Shanley Co., Newark, N. 


+Erie, Penn.—The City Council has awarded contracts 
WILLIS BANCROFT, JR., and JOSEPH McCORMICK & BR 
for constructing storm sewers in South Erie. The estimat. 
cost is $46,445. 


Baltimore, Md.—Bids will be received by the Board 
Awards, City Hall, until July 29 for the construction 
sewage treatment plant. The work includes the constructi: 
lateral sewers and house connections in District No. 43-) 
under sanitary contract No. 137, requiring 57,000 lin.ft. « 
vitrified pipe sewer, 8-in. to 18-in. in diameter, and 47,000 1i 
ft. of vitrified pipe connections. Plans are on file at the offi 
oe = Sewage Commission. Ira Remsen, 904 American Bldg 
s Chn. 


+#Dade City, Fla.—The contract for installing a sewerage 
and water works system has been awarded by the Cit, 
comment to the J. B. McCRARY CO., Atlanta, Ga. Noted 
une ‘ 


+Birmingham, Ala.—The contract for constructing san- 
itary sewers in the East Lake District has been awarde:| 
by the Board of Commissioners to JORDAN & PHILLIPs 
ease. at $11,454. Julian Kendrick is City Engr. Note: 

ay é 

*The contract for constructing sanitary sewers in Owen- 
ton District has also been awarded to JORDAN & PHILLIPs, 
at about $9000. 


Belzoni, Miss.—Bids will be received by the Mayor and 
Board of Trustees until Aug. 4 for constructing three miles 
of vitrified pipe sewers, 8 to 12 in., including manholes, etc. 


Lewisburg, Tenn.—See item under “Streets and Roads.” 


Oakdale, Ky.—The City Council plans to spend $25,000 in 
sewer improvements. Ray Burks is Engr. 


*Akron, Ohio—(Officiai)—Bids will be received by the Di- 
rector of Public Service, until noon, Aug. 11, for constructing 
asewage treatment plant. The work includes the construction 
of a2 concrete screen and grit chamber, concrete sedimenta- 
tion tanks, pumps, pump house and well, concrete flumes, 
sludge press house, sludge tank chambers, sludge drying 
beds, main sewer extension, controlling apparatus, sludge re- 
moval apparatus, and pipe laying. This is a readvertisement 
of ae opened on June 16. Ira A. Priest is Clk. 
May 


Conneaut, Ohio—Bids will be received by the Grandview 
Allotment Co., Conneaut, until July _25, for constructing a 
sewer system. R. Winthrop Pratt, 708 Hipprodrome Bldg., 
Cleveland, is Engr. 


Cuyahoga Falls, Ohio—Bids will be received by the city 
until July 25, for constructing a sewage disposal plant. R. 
Winthrop Pratt, Hippodrome Bldg., Cleveland, is Engr. 


Lima, Ohio—The City Council has decided to install a 
sewage disposal plant. Plans have been prepared. 


Miamisburg, Ohio—Bids will be received by the Village 
Clerk until Aug. 1 for constructing storm water sewers in 
parts of Sugar, 10th, Fourth, Pearl and Second Sts. 


+#Sandusky, Ohio—The contract for constructing sewers 
in the West ‘end Sewer District has been awarded to the 
GLASER & HETRICK CO., Oak Harbor, at $25,005. Noted 
une 25. 


Senter. Ohio—J. C. 
the lowest bid 
plant. 


Toledo, Ohio—Bids will be received by te Commissioners 
of Lucas County, Court House, Toledo, until noon, July 29, for 
constructing a sanitary sewer in sub-district No. 1, Charles 
J. Sanzenbacher is Audr. 


Xenia, Ohio—The city has commissioned the W. J. Sher- 
man Co., 913 The Nasby, Toledo, to prepare plans for the 
proposed sewage purification plant. 


Traverse City, Mich.—(Official)—The item in the issue of 
July 9, cating that $90,000 bonds had been voted for sewer 
— s an error. Bonds for the work were voted 
own. 


Chieago, Ml.—(Official)—Bids will be received by John M. 
Gillen, k. of the Sanitary District, until noon, July 30, 
for the following: Installing electrical equipment in the 
39th St. pumping station; installing steam and water piping 
in the 39th St. pumping station for a 4000-kw. turbine unit: 
constructing a concrete block annex to the terminal station 
at 3ist St. and Western Ave.; for installing electrical equip- 
ment in the terminal station annex; for delivering power 
eeeareneas for delivering four duct insulated lead-covered 
cable. 


+Champaign, Tll.—The contract for constructing the storm 
water sewer system has been awarded by the Board of Local 
Improvements to ARTHUR BIRT, Decatur, at $12,200. 


Evanston, Ill.—Press reports state that the Town Council 
has decided to construct a system of sewers running west 
through the city and emptying in the west branch of the 
canal. A pumping station will also be built. 


+Kewanee, fli.—The Board of Local Improvements has 
awarded a contract to ALBRECHT BROS., “En at ee 
ng 


792; Fusco Construction C 


Noted 


Devine, Allianve, Ohio, submitted 
, at $73,926, for installing a sewage treatment 


619, for constructing vitrified pipe sewer and la -in. 
cast-iron water pipe. H. G. Stokes is City Engr. 


+Springfield, Wl.—(Official)—-The contract for construct- 
ing the 5-ft. eane ring prick sewer has been awarded to 
LIAM SPENCE & IN, Springfield. John 8. Schnepp 
is Mayor. Noted July 9. 


New Glarus, Wis.—(Official)—The date for receiving bids 
for sewer construction has _ been extended until 7.30 p.m, 
Aug. 3. Frederick Ottis Village Clk. Noted June 16. 


+#South Superior, Wis.—The contract for constructing va- 
rious lateral sewers has been awarded to WILLIAM DENS- 
FORT, at $14,700. 


+West Allis, Wis.—The contract for building an addition 
to the sewage disnosal nlant has been awarded to the ESA!’ 
& KOENIG CONSTRUCTION CO., at $12,595. Noted June 13. 
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West Allis, Wis.—Bids will be received by the Board of 
blic Works until Aug. 1, for constructing lateral sewers 
_ 13 streets. A. R. Obert is City Engr. 


+Bettendorf, lewa—The contract for constructing’ about 
ree miles of sewers has been awarded by the City Council 
the INDEPENDENT CONSTRUCTION CO., at $22,097. 


Guthrie Center, lowa—(Official)—All bids received by the 
ity for constructing sewers and a sewage disposal plant 
nave been rejected. New bids will be received until Aug .1. 
= B. Weeks is Clk. Noted June 4.’ 


+Wapelleo, lowa—(Official)—The contract for construct- 
ing sewers in Sub-Sewage District No. 3 has been awarded 
+o the D. E. KEELER CO., Davenport, Iowa, at $15,707. 
vhe Central States Engineering Co., Muscatine, is Engr. 
Noted July 9. 


+Marble, Minn.—The contract for extending the sewer 
ond water system has been awarded to BOYLEN & CO., Vir- 
vinia, Minn., at $6066. 


St. Paul, Minn.—The lowest bid received for constructing 
the sewer in Park Ave., between South and Maryland Sts., 
and in a section of Maryland St. was that of O’Neill & Pres- 
ton, at $5240. 

+Topeka, Kan.—The contract for sewer construction in 
three districts has been awarded by the City Commissioners 
to JAMES A. PRINGLE, Carthage, Mo., at $86,876. Noted 
June 18. 

Omaha, Neb.—According to press reports ,the city has 
voted bonds for $44,500 for the pusvese of constructing five 
miles of sewers and for disposal plants. 


Carrington, N. D.—(Official)—See item under “Water 
Supply and Irrigation.” 


#+Carrington, N. D.—The contract for constructing 10,650 
lin.ft. of 8-in. sanitary sewers and 26 manholes has been 
awarded to the HAGGART CONSTRUCTION CoO., Fargo, N. D., 
at $12,599. G. W. Heinmiller is City Engr. Noted July 2. 


Charleston, Mo.—Bids will be received by O. W. Joslyn, 
Mayor, until 4 p.m., Aug. 6, for constructing a sewer system, 
sewage treatment works and water works. Frank L. Wil- 
cox, Syndicate Trust Bldg., St. Louis, is Engr. Noted June 25. 


Hannibal, Mo.—Bids will be received by the City Clerk 
until Avg, $ for constructing sewers in Sewer District No. 
300. B. F. Smiley is City ner. 


St. Louis, Mo.—Bids will be received by the Board of 
Public Works until July 24 for constructing sewers in South 
Gravois Ave. and in the Glaise Creek Sewer District No. 11. 
William T. Findly is Secy. 


Argenta, Ark.—Lund & Hill, Little Rock, Ark., are prepar- 
ing plans for the proposed sewer system at Argenta. 


Austin, Tex.—The City Commissioners are considering the 
construction of a sewage disposal and incineration plant, 
estimated to cost $100,000. 


Denver, Colo.—The Board of Public Works is considering 


‘the construction of sanitary sewers in various streets to cost 


about $20,000. 


Bellingham, Wash.—The lowest bid submitted for con- 
structing lateral sewers in King, Lincoln and other streets 
was that of Peterson, Webel & Hawkins, at $5982. 


Enterprise, Ore.—The city has voted to issue bonds for 
$20,000 for the purpose of extending the sewer system. The 
work includes the construction of a septic tank, outlet and 
main trunk sewer. 


eee Ore.—The City Council has ordered the construc- 
tion of several lateral sewers in various streets. 

Portland, Ore.—The city has decided to construct a sewer 
to be known as the Fulton Park and Carson Heights trunk 
sewer, and estimated to cost $47,706. 


Portland, Ore.—The Sewer Department has had plans 
completéd for sewer construction in two _ sections of the 
Montaville District. The estimated cost is $78,000. John H. 
Hanson is City Engr. 


+Burlingame, Calif.—Press reports state the contract for 
constructing a_sewer system has been awarded by the City 
Council to A. C. HOSE, at about $10,000. 


Riverside, Calif.—(Official)—The city will construct a 
sewer in the Arlington District, to cost about $30,000, 


+#Sacramento, Calif.—The contract for constructing the 
reinforced concrete sewage pumping station on the Riverside 
Road has been awarded by the City Commission to TEICH- 
ERT & AMBROSE, Ochner Bidg., at $49,480. Noted July 2. 

#San Francisco, Calif.—The Board of Public Works has 
awarded the contract for sewering and paving of San Bruno 
Ave., from Olmstead St. to Rahway Ave., to the FAY IM- 
PROVEMENT CoO., at $52,790. 


Toronto, Ont.—Bids will be received by the Chairman of 
the Board of Control, until Aug. 4, for constructing Section 
4 of the Garrison Creek storm sewer and Division No. 2 of 
the West Toronto sewer. 


#Whitby, Ont—The following contracts have been 
awarded in connection with the installation of a sewer sys- 
tem: R. B. STEWART, the excavation and laying of sew- 
ers, at $53,443; F. F. FRY, Toronto, the sewage disposal 
works, at $24,942; ONTARIO SEWER PIPE CO., Mimico, for 
furnishing the snitary sewer pipe, at about $13,000; and the 
BLAIR .». Woodstock, for furnishing the reinforced con- 
crete pipe, at $12,575. 

Winni » Man.—Press reports state that the City Council 
kas decided to spend about $70,000 for constructing sewers, 
sidewalks and pavements. 


Nanaimo, B. C.—The city has voted $30,000 in bonds for 
extending the sewer system. } 


GARBAGE 


Birmingham, Ala.—The Board of City Commissioners plans 
to construct a cremato in the West End section of the 
city. Estimated cost, $5000. H. S. Ryall is City Clk. 


Bartlesville, Okla.—The citizens will vote in August on 
the _provesition to issue $7500 in bonds for an inclverating 
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Mimico, Ont.—The City Council is considering the con- 
struction of a garbage incinerator. 


Stratford, Ont.—The City Council is making arrangements 


to secure a site on St. Patrick St. for the proposed garbage 
incinerator. 


#Swift Current, Sask.—The contract has been awarded to 
the A. H. REID INCINERATOR CO., Toronto, by the city for 
constructing a 15-ton garbage incinerator. 


STREETS AND ROADS 


+#Concord, N. H.—(Official)—The State Superintendent of 
Highways has awarded the following contracts for road im- 
provements: In Winchester, Amherst and Merrimack Town- 
ships, to L. HOFFMAN & SON, Melrose, Mass.; Madison Town- 
ship, JAMES W. TYLER, Silver Lake, N. H.; Auburn Town- 
ship, B. PIRINI, Ashland, Mass.; Derry Township, LOUIS 
DAVIS, Sunapee, N. H. Noted July 9. 


Boston, Mass.—Bids will be received until July 24 by the 
Public Works Department for the construction of bituminous 
macadam pavement on Kitredge St.. West Roxbury District. 
L. K. Rourke is Comr. of Pub. Wks. 


Pittsfield, Mass.—The Board of Aldermen has made an 
appropriation of $97,000 for the improvement of Waconah 
St., and one of $4000 for work on Fourth St. A. B. Farnham 
is City Ener. 

*#The contract for paving a section of Fenn St. with 
vitrified brick has been awarded to CROWE & WALSH at 
2.90 per sq. yd. Other bids were: George W. Van Vranken, 
Schenectady, N. Y., $2.97; Ralph Emerson, $2.99; Edward S. 
Roberts, $3.27. 


Hartford, Conn.—Bids were received by the State Highway 





. Commission, July 14, as follows: 


Westport Township, about 5840 lin.ft. warrenite (a), 
amiesite (b), plain concrete (c), reinforced concrete (d) or 
hassam (e) pavement on the “Old Highway”’—Warren Bros. 
Co., Boston, Mass., (a) $29,710; Charles . Eastburn Co., 
Mount Vernon, N. Y., (b) $30,001; Louis Longhi & Bro., Tor- 
rington (c) $20,026, (d) $21,036; Connecticut Hassam Paving 
Co., New Haven, (e) $20,159; B. D. Pierce, Jr., Co., Bridgeport, 
(c) $20,583, (d) $21,674; A. D. Bridge’s Sons, Inc., Hazard- 
ville, (c) $30,646, (d) $21,050. (No guarantee in the last bid.) 

City of Norwalk, about 4050 lin.ft. warrenite (a), amiesite 
(b), plain concrete (c), reinforced concrete (d) or hassam (e) 
pavement on Winfield St.—Warren Bros. Co., Boston, Mass., 
(a) $18,026; Charles T. Eastburn Co., Meriden, (b) $17,820; 
Louis Longhi & Bro., Torrington, (c) $12,734, (d) 13,434; 
Connecticut Hassam Paving Co., New Haven, (c) $11,734; 
B. D. Pierce Jr. Co., Bridgeport, (c) $12,535, (d) $13, 
A. D .Bridge’s Sons, Inc., Hazardville, (c) $12,303, (d) 
583. (No guarantee in the Bridge’s bid.) 

Huntington Township, about 5750 lin.ft. native stone ma- 
cadam (a) or gravel (b) construction on the Huntington 
Center Road—H. Sanford Osborn, Redding Ridge, (a) $13,- 
184, (dD $7817; John Arborio, New Haven, (a) $10,183, (b) 
7641; Bennett N. Beard Co., Shelton, (a) $10 873 (0) $8971; 

. D.’ Pierce Jr. Co., Bridgeport, (a) $12,128, (b) $9309; Louis 
Longhi & Bro., Litchfield, (a) $10,899, (b) $8050; Goodman & 
Trumbull Co., Litchfield, (a) $11,314; John de Michiel & Bro., 
Torrington, (a) $11.866, (b) $8090; A. Brazos & Sons, Middle- 
town, (a) $13,156; Elbert N. Clarke, Milford, (a) $16,653, (b) 
$12,892. Also about 6750 lin.ft. trap rock macadam (a), native 
stone macadam (b) or gravel (c) construction on the River 
Road—A. Brazos Sons, Middletown, (b) $15,798; John Arborio, 
New Haven, (a) $11,812, (b) $11,979, (c) $9749; Bennett N. 
Beard Co., Shelton, (a) $12,001, (b) $13,291, (c) $10,806; Good- 
man & Trumbull Co., Litchfield, (a) $14,628, (b) ‘$15,088: H. 
Sanford Osborn, Redding Ridge, | (a) $13,831, (bd) pene 


(c) $11,374; Olin T. Benedict ttsfield, Mass., (a) $12,212, 
(b 13,404; John de Michiel & Bro., Torrin ton, (a) $14,473, 
(b 14,378, (c) $10,238; Elbert N. Clarke, ilford, (b) £20,- 
459, (c) $16,764; Louis Longhi & Bro., Torrington, (a) $12,- 


549, (b) $13,909, (c) $11,209; B. D. Pierce Jr. Co., Bridgeport, 
(b) $14,557 (b) $11,585. 

City of Bridgeport and Fairfield Township, anout 2235 
lin.ft. amiesite (a), warrenite (). bituminous concrete (c), 
or asphalt (d) pavement on rooklawn Ave.—Charies T. 
Eastburn Co., Mount Vernon, N. Y., (a) $11,215; Warren Bros. 
Co., Boston, Mass., (b) $10 $17, (c) $10,988, (d) $10,719. 

Cornwali and Goshen Townships, about 19,150 ‘lin.{t. of 
native stone macadam (a), 13,550 lin.ft. resurfacine (b) and 
2700 tons trap rock in piles <¢ on the turnpike—Jeohn di 
Michiel & Bro., Torrington, (a) $14,218, (b) $4553, (c) $4065; 
Goodman & Trumbull Co., Litchfield, (a) $18,134, (b) $6097, 
(c) $3794: <A. B. Cadwell, New Britain, (a) $19,814; Pocaro 
Construction Co., Willimantic, (a) $13,145, (b) $2574, (c) 
1219; Kellogg & Gregory Co., penparr. (a) $16,030, (b) 

5013, (c) $4065; Caesar A. Rossi, Torrington, (a) $16,143, 
(tb 5 » $4065; Louis Longhi & Bro., Torrington, (a) 
$14,962, (b) $7723, (c) $5555; Biacco & Co., Stockbridge, Mass., 

6 $3387, c) $2656; A. Brazos & Sons, Middle- 
town, (a) $21,010, (b) $5962, (c) $4742; Wall & Valli, Tor- 
rington, (a) $18,599, (b) $5420, (c) $4742. 


*Norwalk, Conn.—(Official)—Bids will be received until 2 
.m., Aug. 5, by the Secretary of the Bridge Construction 
ommittee, People’s Trust Co. Bldg., for peving the Washing- 

ton St. Bridge and its agorenches with vitrified brick or wood 
block. A. F. Beard is Chn. of the Bridge Com. J. E. Greiner, 
Fidelity Bldg., Baltimore, Md., is Consult. Engr. 


#+Albany, N. Y¥.—The Board of Contract and Supply has 
awarded the following contracts for street improvements: 
Repaving State St. from Capitet Place to Lark St. with 
asphalt, to JOHN W. DAVITT, at $29,977; improving Glen- 
wood, Oakwood, Maplewood, Parkwo and Erie Sts. from 
New Scotland to Fairlawn Ave. to ROBERT I. GLEASON, 
at $43,973; First Ave., from South Pearl to Krank St., to 
B. F. MULLARKEY, at $21,966; a portion of Liebel St., and 
Lark St. from Dana to Myrtle Ave., to KENNY & DUMARY, 
at $4344 and $7239, respectively. 


#Buffalo, N. Y—The Common Council has awarded the 
contract for paving Downing St. with brick to the FRIE CON- 
TRACTING &. at $28,000; the contract for paving Elmwood 
Ave. with asphalt from the Delaware Park Bridge to Amherst 
St. was awarded to the HENRY P. BURGARD CO., at $18,540. 

The Council has ordered the repaving of Lafayette Ave. 
and Huron St.Francis G. Ward is Comr. of Pub. ks. 
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New York, N. ¥.—(Official)—Bids will be received until 
2 p.m., July 23, by the Department of Bridges, Municipal Bldg., 
for repairs during the present yvcr to asphalt pavements on 
the bridges over the Harlem River. F. J. H. Kracke is Comr. 
of Bridges. 


New York, .. Y¥.—(Borough of Brooklyn)—(Official)— 
Bids will be received until 11 a.m., July 29, by Lewis H. 
Pounds, Pres. of the Borough of Brook yn, for improving 
portions of Fulton, East 16th, 57th and 76th Sts., Nassau 
Ave. and Roberge Place. 

(Borough of Manhattan)—(Official)—Bids will be 
ceived until 3 p.m., July 30, by Cabot Ward, Pres. of 
Park Bd., Dept. of Parks, Municipal Bldg., for Roving 
sogerone with rock asphalt mastic the walks of 
other parks in the Borough of Manhattan. 


+#Penn Yan, N. Y¥.—The contract for paving Seneca and 
Water Sts., has been awarded to CHARLES N. KELLY, at 
$12,900. Erroneously noted July 16 as Penn Yan, Penn. 


Camden, N. J.—The City Council has passed an ordinance 
providing for the paving of Rose St., from Pear to Everett St., 
with asphalt. L. E. Farnham is City Engr. 

Jersey City, N. J.—The Board of City Commissioners will 
repave Fleet St. with brick. Charles A. Van Keuren is City 
Engr. 

+Newark, N. J.—The Board of Freeholders has_ received 
the foilowing bids for the improvement of Pompton Turnpike, 
from Bloomfield Ave. to the Passaic County line, with war- 
renite pavement, and 8-ft. strips of bitulithic on each side on 
all grades: STANDARD BITULITHIC CO., $93,806 (awarded 
contract); Union Building & Construction Co., $95,009; Newark 
Paving Co., $95,238; Francisco Bros., $96,932; Osborne-Maisel- 
lis Co., $98,130. Noted June 25. 


+#New Brunswick, N. J.—The following bids were received 
by the Board of Chosen Freeholders for the construction of 
the second section of the Roosevelt-Woodbridge Boad: Con- 
rad Sebolt, $7305; T. H. RIDDLE, $7303 (awarded contract); 
Reilly Bros., $10,522; Liddle & Pfeiffer, $12,279; Thomas 
Dunigan, $11,345; Abraham Jelin, $9627. Noted July 2. 


Newton, N. J.—The citizens of Warrington Township have 
voted a bond issue of $25,000 to be used Tor roa:l improve- 
ments. 


+Paterson, N. J.—The Board of Freeholders has awarded 
the contract for paving the Hamburg-Paterson Turnpike, be- 
tween the Reeves and Bloomingdale Bridges, with bituminous 
macadam, to GEORGE F. BRACKETT, at $16,615. Noted 
June 11. 


*xRahway, N. J.—(Official)—Bids will be received_ until 
&8 p.m., Aug. 4, by the Common Council for peviay. Irving 
St. and Milton Ave. Franklin Marsh is City Ener. or par- 
ticulars, see advertisement under Contracts to Be Let. 


Woodbridge, N. J.—(Official)—Bids will be received until 
8.30 p.m., July 29, by the Township Committee of the Town- 
ship of Woodbridge for macadamizing about 452 lin.ft. of 
Coriel St. at Fords. Andrew Keyes is Township Clk. 


Connelisville, Penn.—The County Court of Fayette County, 
Uniontown, has approved an order for paving Isabella Road 
from Wood Alley to Newmyer Ave., at an estimated cost of 
$13,224. Fayette County will pay one-half the cost of the 
work, while the city of Connelisville will bear the other 
half and keep the street in repair. J. Q. Van Swearingen is 
Cotinty Judge. 


Norristown, Penn.—(Official)—Bids will be received until 
10 a.m., July 29, by the Commissioners of Montgomery 
County for resurfacing a portion of the Conshohocken Pike. 
About 8000 tons of stone will be required. John N. Jacobs 
is County Controller. 


Spangler, Penn.—(Official)—Bids will be received until 8 
.m. July 30 by George W. Lantzy, Borough Secy., for grad- 
io. cavines and curbing Bigler Ave. from North First to North 
Fourth St., and from North 16th to North 17th St., and for 
improving North 17th St. from Bigler to Crawford Ave. 


Baltimore, Md.—Bids will be received until Aug. 4, by 
Oo. E. Weller, Chn. State Roads Commission, 601 Garrett 
Bldg., for the following road construction: Near Cumberland 
to Naves Farm Road, 1.74 miles resurfacing in Allegany 
County; Cathedral and ieee, Sts., from near Monument to 
Baltimore St., .54 mile, in Baltimore City, sheet asphalt and 
granite block; Cambridge to Church Creek Road, 5.85 miles, 
macadam or concrete, Dorchester County; road through Mid- 
dletown, 1.35 miles, of macadam or concrete. Frederick 
County; Meadows to Camp Springs, 3.03 miles of macadam. 
concrete or gravel, Prince George’s County; St. Mary’s City 
to Ridge, 6.74 miles gravel resurfacing, Leonardtown to 
Great Mills, 1.0 miles of gravel surfacing, St. Mary’s County; 
Carroll’s Corner to Marion, 5.32 miles of macadam or con- 
crete, Somerset County; Licking Creek to Millstone, 4.1 
miles macadam or concrete, Washineton County; Millstone 
to an 3.5 miles of macadam cr concrete, Washington 

ounty. 

*#The Board of Awards has awarded the contract for 
paving Eutaw St., from_Baltimore St. to Madison St., with 
oe siese to the UNION PAVING CO., Schenectady, N. 

a ® a 


Towson, Md.—(Official)-—-The Commissioners of Baltimore 
County have received the following bids for road improve- 
ment: Paper Mill Road, Allen Engireering & Construction Co., 
$21,323 for concrete or $19,255 for a macadam road; Harford 
Road, D. M. Andrews & Co., $77,035; Carozza Bros. $77,613: 
Thomas Gatch, $84,022; Winston & Co., $86,488. All bids were 
referred to the State Roads Commission. Noted July 2. 


Princeton, W. Va.— (Official) —Bids will be receiv 
1 p.m., July 30, by the Clerk of the Mercer County Seen ae 
the following road construction: Virginia-West Virginia State 
Line, near Pocahontas to Coopers, about 2% miles: Bramwell 
to Rock, about eight miles; Bramwell to Bluefield, about eight 
miles; Princeton to Athena, about 6% miles: Carr Schoolhouse 
to the mouth of Sand Lick, about seven miles. W. I. Lee 
Princeton, is Ch. Engr. Macadam Road Construction. : 


Graham, N. C.—(Official)—Bids will be receiv 
28 by the Street Commission for grading, eatin on ae 
improving the streets of the town, as far as may be done with 
the proceeds of a recent bond issue of $50,000. William T. 


re- 
the 
and 
entral and 
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Ward is Chn. of Street Comn. 
N. C., is Consult. Engr. 


+Birmingham, Ala.—The Board of City Commissio: 
has awarded the contract for asphalt paving under | 
proveinent Ordinance No. 831-C to the SOUTHERN ASPHA 
& CONSTRUCTION CO., reningnan, at $25,530. 

*#The Board of City Commissioners has awarded the < 
tract for grading and macadamizing Pike Ave. from By: 
St. to the street railway to PAUL RICHTER, cost, about $5: 
the contract for paving North 25th St. from 12th to 17th aA 
was awarded to the SOUTHERN BITULITHIC CoO., at $15,; 
Noted July 9. 


ere Miss.—(Official)—Bids will be received w 
noon, Aug. 4, by the Highway Commissioners of Beats 1 : 
3, Forrest County, for improving 5% miles of streets : 
ror J. K. Denham is Secy. of the Comrs. F. T. My: 
s Ener. 


Laurel, Miss.—(Official)—-Bids will be received until no 
Aug. 3, by T. C. McCallum, Chn. of the Bd. of Commission: 
of District No. 2, Jones County, for the construction of 
mies of streets and roads, gravel surface. ¥. T Myers 
ongr. 


Clarksville, Tenn.-—(Ofticial)—Bids will be received un 
noon, Aug. 7, by the Road Commissioners of Montgom« 
County for the construction of about 7% miles of mcad 
road, involving about 550,000 cu.yd. of excavation and 10,( 
cu.yd. of broken stone. D. T. Foust is Engr. 


Lewisburg, Tenn.—Bids will be received until July 25 } 
the Mayor and Board of Aldermen for the construction 
about 11,000 sq.yd. of bituminous macadam, 10,000 sq.yd. plain 
macadam and 1200 lin.ft. storm sewer. J. A. Loyd is Mayo 
R. C. Fergus is City Engr. 


+Akron, Ohio—(Official)—The Board of County Commis- 
sioners has awarded the contract for improving the Lova! 
Oak Road to the PORTAGE ENGINEERING CO., Akron; t! 
contract for mgrorine the Arlington Ltvoul was awarded to 
McLONAN BROS., Akron. Noted July 4z. 


*#Cincionati, Ohio—(Official)—-The Board of County Com- 
missioners has awarded tue contract for repairing the Har- 
rison and New Haven Pike, Crosby Township, to E. FAGALY, 
Harrison, Ohio, at $4215. Noted June 25. 


Cincinnati, Ohio—(Official)—Bids will be received until 
noon, July by the Board of Park Commissioners, 2005 
Gilbert Ave., for about 2200 cu.yd. of broken stone on Sect 
5 of the Bloody Run Parkway, between Woodburn and As- 
mann Aves. illiam Hodgkinson is Secy. 

(Official)—Bids will be received until noon, Aug. 7, by 
the Board of County Commissioners for repairing the Muddy 
Creek Pike from the Bridgetown Pike to the Muddy Creek 
Road, Green Township. Albert Reinhardt is Clk, of Comrs 


Cincinnati, Ohio—(Official)—Bids will be received until 
noon, July 27, by the Director of Public Service for brick pav- 
ing on portions of the following streets: Brewster Ave., 
Thill, Rice and East Pavilion Sts. Philip Fosdick is Dir. of 
Pub. Ser. Parke S. Johnson is Secy. 


+» Cleveland, Ohio—Bids will be received until July 31, 
by the Commissioner of Purchases and Supplies,-513 City Hall, 
for furnishing tarvia or other road preparation for the 
division of Parks 


*+Cleveland, Ohio—(Official)—The 


J, N. Ambler, Winston-Sal 


Sheker 
ovement of 
to the ASPHALT BLOCK PAVEMENT °<O., 
Noted June 25. 


Ypllage of 
Heights has awarded the contract for the impr 
East 128th St. 


Toledo, at $14,000. 
Cleveland, Ohio—(Official)—Bids will be received until 10 


a.m., ove. 1, by the Board of Commissioners of Cuyahoga 
County, for the improvement of Bliss Road, from Euclid to 
East Lake Road, Euclid Township. E. G. Krause is Clk. of 
the Comrs. W. A. Stinchcomb is County Surv. 


Columbus, Ohio—(Official)—Bids will be ‘received until 
2 p.m., Aug. 4, by James R. Marker, State Highway Comr., 
for the construction of the Cleveland-Wooster Road, Cuya- 
hoga County, of which 8.51 miles is to be paved with water- 
bound macadam, and 0.15 mile with brick. The estimated 
cost is $52,276. 

Bids will be received until 2 p.m., Aug. 4, for pavin 
waterbound macadam Sect. No. 2 of the 
Road, Marion and Pleasant Townships. 


$5750, 


+Columbus, Ohio—The State Highway Commission opened 

bids on July 7 for the following road improvements: 
Pértsmouth-Columbus Road, Franklin County. D. E. Sulli- 
$21,700; GEORGE GEIGLE & SON. 


van & Son, Columbus, 
Columbus, $20,348 (contract awarded). 

Columbus-Marysville Road, Franklin County, D. E. SULLI- 
VAN & SON, $56,900 (contract awarded); W. M. Graham, 
Columbus $57,400; J. M. Snouffer, Columbus, $57,480. 

Scotland Station Road, Geauga County, J. W. BURNETT. 
Chagrin Falls, $4500 (contract awarded). 

Bryan-Defiance Road, Williams County, Rolla M. 
Attica, $9300; KELLY CONSTRUCTION CO., Bryan, 
(contract awarded). 

Athens-McArthur Road, Vinton County, KUEHNER & 
KING, McArthur, $3013 (contract awarded). 

Columbus-Marysville Road, Union County, L. L.. Allen, 
La Rue, $38,492: Union Construction Co., Bellefontaine, $38,417; 
Vogelsburg & Walz, Columbus, $38.195; J. M. Stone C 


onstruc- 
tion Co. arion, $37,698; J. M. SNOUFFER, $37,990 (contract 
awarded). 


Youngstown-Cleveland Road, Trumbull County, Sherman 
Deroot, Youngstown, $38.450: Morgan Bros.. Ravenna, $38.000: 
H. D. Green, Ravenna. $38,345; J.C. DEVINE, Alliance, $36,740 
(contract awarded); W. E. Ule, Kent, $37,726, and six others. 

Dayton-Greenville Road, Montgomery County, CLIFTON 
& HOOLITHAN, Dayton, $45,447 (contract awarded); Gephart & 


Klein, Dayton, $45,500. : 
Da ton. Troy oad, Montgomery County, Gephart & Klein, 
$42,000: & AR, Columbus, $41,500 (contract 


; GRAHAM 
awarded). 

Zanesville-Dresden Road, Muskingum County, Ira Acton. 
Vaughnsville, $18,100; M. E. MURPHY CO., Columbus, $18,000 
(contract awarded). 


with 
Marion-Delaware 
Estimated cost, 


Myers, 
$9120 
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Oak Harbor-Geneva Road, Ottawa County, Modern Con- 
truetion Co. Fremont, $30,500; Hezlip-Seaton Co., $30,600; 
3arnes & Alnerdinger, Rocky Ridge, $30,949. 

Newark-New Lexington Road, Perry County, LAMB & 
‘EIL, Thornville, $14,503 (contract awarded). 

McConnellsville-New Laxtnaten Road, Perry County, LAMB 
* NEIL, $4890 (contract awarded). 

Eaton-Richmond Road, Preble County, H. W. Curry & Co., 
saton, $36,999; FOSTER CONSTRUCTION Co., Richmond, Ind., 
536,180 (contract awarded). 

* Golumbus-Chillicothe Road, Ross County, J. F. PERRY, 
Chillicothe, $15,120 (contract awarded); W. H. Reynolds Sons 
Go., Chillicothe, $15,182; McCoy Bros. & Keller, Jackson, 
$15,475. 
2 lumbus-Chillicothe Western Road, Ross County, M. E. 
wureay Co., $15,400; J. F. Perry, $14,964; 8S. M. DOUGHERTY, 
Frankfort, $14,697 (contract awarded); W. H. Reynolds Sons 
Co., $15,064. 

ortsmouth-Columbus Road, Ross County, M. E. Murphy 
co, $8800; Oather M. Junk, Chillicothe, $7899; J. F. PERRY, 
$7670 (contract awarded); McCoy Bros. & Keller, $8325; W. Hz. 
Reynolds Sons Co., $7965. : 

Lima-Kenton and Marion- Kenton Roads, Hardin County, 
HEZLIP-SEATON CO., Piqua, $25,462 (contract . awarded); 
MacGledhill, Dalton, $25,990; ustard Bros. Ada, $25,874; 
Union Contracting Co., $26,500; Lunsford Bros. & Co., Pedro, 
$25,987; Scott Bros., Marion, $25,656. 

Logan-Lancaster Road, Hocking County, E. L. RAUDE- 
BAUGH, Logan, $3099 (contract awarded); Houston & Hen- 
derson, Logan, $3120. 

Cleveland-Sandusky Road, Lorain County, George B. Her- 
ring & Son, Cleveland, $68,250; Edmund Burke, Franklin, $67,- 
347; M. E. MURPHY CoO., $67,300 (contract awarded); Ohio 
Engineering Co., Lorain, $68,000; Modern Construction Co., 
$68,417; Degroot & Cochran, Cleveland, $67,550. 

Dayton-Covington Road, Montgomery County, Gephart & 
Klein, $25,700; YOUNT & JACKSON, Dayton, $25,494 (contract 
awarded). 

Chillicothe-Portsmouth Road, Ross County, McCoy Bros. & 
Keller, $6950; J. F. PERRY, $6521 (contract awarded); W. H. 
Reynolds Sons Co., $6700; Brewer, Tomlinson & Brewer, Chil- 
licothe, $6773. 

eae ary stiyde Road; Sandusky County, MODERN CON- 
STRUCTION CO, $46,497 (awarded contract); Lee Bros., Clyde, 
$48,500; Tinerger & Bennett, Conneaut, $49,000. 

Akron-Kent Road, Summit County, Degroot & Cochran, 
Cleveland, $34,475: E. M. Shaffrey & Son, Akron, $34,377; DOO- 
LITTLE & tieton $06 =" (awarded contract); J. C. 
Devine Co., Alliance, . i 

Niles-Ashtabula Road, Trumbull County, M. E. MURPHY 
CO., $23,995 (awarded contract); James M. Caren & Sons, 
Youngstown, $23,996; B. F. Hewitt, Jefferson, $24,060. 


East Ohio—The contract for paving Main and Cherry 
sa ban Deen awarded to the ANDREWS ASPHALT CoO., at 
about $50,000. 

Elmore, Ohio—The contract for paving Cheapside St. 
has been awarded to A. WITTE at $7000. 


+#Hicksville, Ohio—Contracts have been awarded to 
CLEMMER & JOHNSON, Defiance, Ohio, for brick paving, and 
to the JOHNSON CONSTRUCTION CO., Chicago, for asphaltic 
eoncrete block pavement on five streets of the village. The 
total cost of the work is estimated at $55,000. 


Mount Gilead, Ohio—(Official)—Bids will be received until 
11 a.m., Aug. 6, by the Board of Commissioners of Morrow 
County for the repair of the Westfield Road Improvement 
No. 2, near Bartlett’s Bridge, Westfield Township. C. O. Hig- 
gins is County Audr. 


Ottawa, Ohio—(Official)—Bids will be received until Aug. 
11 by ‘the Director of Public Service for the construction of 
5851 sq.yd. of street paving. The Smith & Boulay Co., 322 
The Nasby, Toledo, is Engr. in Charge. 


+#Pioneer, Ohio—(Official)—The Director of Public Service 
has awarded the contract for brick paving, with concrete 
curb and gutter, to G. H. HEFFNER & SONS, Celina, Ohio, 
at $33,818. Other bidders were: The Brooks Construction 
Co., $34,812; Freshwater & Sons, Cleveland, $35,019; Johnson 
& Pitry, Napoleon, Ohio, $38,323: Marsman & Green, Grand 
Rapids, Ohio, $35,536. Noted July 2. 

+#Toledo, Ohio—The Board of County Commissioners has 
awarded the contract for paving a mile of Clark Ave. be- 
tween the river road and Detroit Ave. with bituminous bound 
macadam to J. B. RAYMER, at $12,000. Noted July 2 


Versaill Ohio—The contract for paving Main St. has 
went awardea te JOHN HENNESSEY & CoO., at $35,000. The 
aig will be of medal block and Berea stone. Noted 
une 


Weepantena, Ohio—(Official)—Bids will be received until 
noon, Ju 30, by the Director of Public Service, for grad- 
ing the following: Pricetown Road, Milton Township, be- 
tween the Milton Dam and the Jackson and Milton Road; 
Stewart Ave., from McGuffey to Bond St.; Palmyra Road, 
Milton Township, from the Jackson and Miiton Road to the 
Jersey Road. . C. Fox is Clk. 


+Brownstown, Ind. — (Official)—The Commissioners of 
Jackson County have awarded a contract to GEORGE BE- 
BOUT, Freetown, Ind., for the construction of a county line 
road, and a contract to SAMUEL B. SMALLWOOD, Ewing. 
Ind., for the construction of a gravel road in Owen Township. 
Noted June 18. 


Corydon, Ind—W. H. Rothrock, Seattle, Wash., one of 
the owners of Wyandotte Cave, has offered_to give $i0 000 for 
the construction of a macadam road from Corydon to aven- 
werth, by way of the cave, providing that the residents along 
the proposed line will raise a similar amount. 


+Fort Wayne, Ind.—The Commissioners of Allen County 
have awarded the contract for the construction of about five 
miles of the Bluffton Road to J. T. O'CONNOR & SONS, at 
$49,090; the contract for the construction of approximatel 
three miles of the seytor St. Road was awarded to the ERI 
STONE CO., at $14,000. Noted June 11. 


Gary, Ind.—Bids will be received until July 27 by the 
Board of Public Works for the following street work: aan 
chusetts Ave... 3721 oeye: macadam, 2491 ft. curb, estimated 
cost, $5092; 25th Ave., 7011 sq.yd. macadam,.4883 sq.yd. side- 
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walks, 10,301 ft. curb, 6257 cu.yd. grading, estimated cost, 
21,162; Sixth Ave., 9245 sq.yd. asphalt, 542 sq.yd. concrete, 
245 sq.yd. old surface dressed, estimated cost $15,843. W. J. 
Fulton is City Engr. 

Bids received on July 13 for paving Sixth Ave. were as 
follows: M. D. Heiny, Gary, $15,346; Sugwald Moe, Gary, 
$15,753; Rankert & Eggleston, Mishawaka, Ind., $18,851. The 
contract is readvertised because of error in the first adver- 
tisement. Bids for the improvement of llth Ave. were re- 
ceived from: M. D. Heiny, $7245; Sugwald Moe, $113; Gary 
Construction Co., Gary, $7071. Noted July 1. 


+Peru, Ind.—The City Council has awarded the contract 
for asphalt paving on West Main and Third Sts. to the 
WESTERN CONSTRUCTION CO., Lafayette, Ind. at approx- 
imately $125,000. 


+#South Bend, Ind.—(Official)—The Commissioners of St. 
Joseph County have awarded the contract for the construction 
of a gravel road in Union Township to C. H. DEFREES, oSuth 
Bend, at $17,200. Noted July 2. 


+Vincennes, Ind.—The Commissioners of Knox County 
have awarded the contract for the construction of one mile 
cf concrete road near Vincennes to MANNING & O'DONNELL, 
Vincennes, at $14,271. There were six other bidders on the 
= This is the first concrete road to be built in Knox 
ounty. 


Plymouth, Mich.—Bids will be received until 7 p.m., July 
27, by Roderick C. Cassidy, Village Clk., for the construc- 
tion of concrete pavement on Liberty St. from Oak to Mill 
St., and Penniman Ave. from Main to Harvey St. 


*Sturgis, Mich.—(Official)—Bids will be received until 
7 p.m. Aug. 3, by the City Council, for the construction of 
22,075 sq.yd. of brick or asphalt block pavement and 11,300 
lin.ft. combined curb and gutter. Gerald E. Swihart is City 
Clk. See advertisement under Contracts to Be Let. 


+Allison, I11.—(Official)—Contracts have been awarded 
for the construction of gravel roads to P. W.. LENAHAN, 
Vincennes, Ind., at $8395, and ISAAC DAINES, Vincennes, at 
$3090. Noted July 2. 


Bloomington, Ill.—The Board of Local Improvements has 
received the following bids far = Washington St. :Pron- 
gor 4 Fletcher, Blue Island, $27,787; T. W. Keys, La Salle, IIL, 

27,786; the Foley Construction Co., Chicago, and I. D. in, 
Bloomington, submitted their bids on a square yard basis, 
totals not given. The bids for aving Grove St. were: 
Pronger & Fletcher, $11,302; T. W. Keys, $11,517; I. D. Lain, 
$1.90 per sq.yd.; Foley Construction Co., $1.87 per sq.yd. 


Granite City, Ml—The Board of Local Improvements 
has awarded the contract for the construction of sidewalks 
in Improvement District No 23, to the GRANITE CITY LIME 
& CEMENT CO., at $6038. 


+#Kankakee, t11.—The Board of Local Improvements has 
awarded the contract for paving North Schuyler Ave. with 
brick from. Court St. to the tracks of the Chicago, Indiana & 
Southern R.R. to PRONGER & FLETCHER, Blue Island, IIL, 
at $27,217.. The contract for paving three blocks of Schuyler 
Ave. north of the railroad tracks, was awarded to HARRY 
McMULLEN, Kankakee, at $13,262. 


+Monmouth, I11.—The Board of Local Improvements has 
awarded the contract for paving South Sixth St. to the BUR- 
LINGTON CONSTRUCTION CO., at $11,898. Other bidders 
were: Cameron Joyce & Co., Keokuk, Iowa, at $12,000 and 
J. B. McAuley Galesburg, Ill, at $11,967. 


Normal, Ill—The Board of Local Improvements has 
awarded the contract for the construction of brick block 
pavement on Clinton Place and Central Ave., in the Cedar 
Crest Addition, to ROY L. WILLIAMS at $6790. 


+#Princeton, Ill.—The Board of Local Improvements has 
awarded the contract for brick pavement on South Main 
St. to PRONGER & FLETCHER. Blue Island, at $13,444 
Other bids were: William Kissick Co., $14,045; the Gund 
Graham Co., $14,270; the Illinois Gravel Co., $12,572. 


SQntre » L—The Board of Local Improvemeats has 
awarded the contract for paving Jersey St., from 12th to 14th 
St., to ROEDER & GREENMAN, at $6450. Other bidders 
were: Peter Simons, $6597, and Joseph Eiff & Son, $6482. 


*+Rockford, Ml.—(Official)—The Board of Local Improve- 
ments has awarded the contract for constructing about 14,277 
sq.yd, of brick pavement and 7300 lin.ft. concrete curb and 
gutter to A. E. RUTLEDGE, Rockford, at $31,200. Noted July 2. 


*#Rock Island, tl.—The Board of Local improvements has 
awarded the contract for brick paving on Second Ave., from 
Seventh to Ninth St., and on Seventh St., from Second to 
Fourth Ave. to the TRI-CITY CONSTRUCTION CO., at 
— per a47s for paving and 43c. per ft. for curbing. The 
ndependent Construction Co. bid $2.20 and 43%c. 


Springfield, Ml.—(Official)—Bids will be received until i1 
a.m., July 28, by the State Highway Commission for the fol- 
lowing road improvements, all cement to be furnishel by the 
State: Coles County, Route 8 and 15, Sect. A, 6000 lin.ft. 
trick construction, estimated cost $14,122; Scott County, 
Route 4, Sect. A, 1890 lin.ft. concrete, cost $3000; Stephenson 
County, Route 9, Sect. A, 3000 lin.ft. brick, cost $13,035; Logan 
County, Route 7, Sect. B, cost $5689; Logan County, Route 8, 
Sect. C, 3600 ft. concrete, cost $5172; Logan County, Route 
13, Sect. D, cost $5812; Tazewell County, Route 9a, Sect. A 
cost $7765; Tazewell County, Route 10, Sect. B, cost $7398 
Tazewell mig! Route 11, Sect. C, cost $2852. P. | Me 
Ardle is Asst. ighway Engr. 

(Official)—Bids will be received until 11 a.m., July 28, for 
the following State aid work, all cement to be furnished by 
the State: Lee County, Route 5, Sect. A, 900 lin.ft. concrete, 
estimated cost, $17,045; Menard County, Route 7, Sect. A, 
2400 lin.ft. concrete, cost, $4862; Cook County, Route 19, Sect. 
D, 16,235 lin.ft. concrete, cost, $35,107. 


Waukegan, [Ml.—(Official)—The following bids were re- 
ceived by the Board of Local Improvements for the construc- 
tion of 10,830 sq.yd. of asphaltic concrete pavement and 6000 


«-lin.ft. eombined curb and gutter: Western Improvement Co., 


Racine, -Wis., $22,584 (low bidder); H. P. Streicher, Chicago, 
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$24,076; H. G. Goelitz, Oak Park, TIL, $24,149; M. McCugo, Wau- 
kegan, $24,636; White Construction Co., Milwaukee, is., $25,- 
573; John A. MeGary Co., Chicago, $26,548. Noted July 9. 


Green Bay, Wis.—Bids will be received until Aug. 12, by 
W. L. Kerr, City Clk., for grading and paving East Mason 
St. Asphalt on a concrete foundation will be used. A. 
Brauns is City Engr. 


LaCrosse, Wis.—Bids will be received until Aug. 11, by the 
Board of Public Works, for the construction of about 6000 
sq.yd. asphaltic macadam pavement with concrete curb and 
gutter on St. Andrews St. W. J. Fries is City Comptroller. 


+Madison, Wis.—(Official)—The Board of Public Works 
has awarded the following contracts for street improvements 
from bids received Julv 16: For improving Atwood Ave., to 
the WESTERN IMPROVEMENT CoO., Racine, Wis., at $26,944; 
for Gilman and Henry Sts., to the H. P. STREICHER CoO., 
Toledo, Ohio, at $13,800; for macadam paving, contracts were 
awarded to: JOHN T. BLAKE, at $5000, for Jefferson St.; 
JOHN R. CULLINANE, at $7942, for Van Hise Ave., and to 
JOHN F. ICKEY, at $14,495, for concrete work on Atwood 
Ave. Noted July 9. 


+Sheboygan, Wis.—The contract for the construction of a 
concrete road between Sheboygan and ppeporgan Falls has 
been awarded to J. RASMUSSEN & SONS, Oshkosh, Wis., at 
$30,216. The cement, will be furnished by the contractor, and 
will cost about $15,000 more. Noted July 16. 


+#+Watertown, Wis.—(Official)—The Board of Public Works 
has awarded the contract for improving North Second St. to 
GEORGE L. BARTLETT, Watertown, Wis., at $12,747. Other 
bidders were: Lehman Bros., $12,929; George Welch, $14,216. 
Noted July 2. 


+Des Moines, Iowa—The City Council has awarded the 
contract for paving 28th St., from Grand Ave. to Kingman 
Blvd., to the DES MOINES ASPHALT CoO., at $1.92 per sq.yd.; 
the contret for paving Dean Ave. from 16th to 18th St. was 
awarded to JAMES HORRABIN, at $2.09 per sa.yd. 


Marshalltown, Iowa—(Official)—Bids will be received un- 
til 9 a.m., July 27, by J. J. Wilson, City Clk., for improving 
parts of West Church, South 12th and North Second Sts. 
About 8400 sq.yd. of concrete paving and 7000 lin.ft. of curb- 
ing will be required. 


+Waterloo, Iowa—The City Council has awarded the con- 
tract for paving Mullan Ave. and the Mullan Ave. Bridge 
with asphalt to the BRYANT ASPHALT PAVING CO. at 
$2.26 per sq. yd. 

Alexandria, Minn.—(Official)—The Commissioners of Doug- 
las County have rejected all bids received July 17 for the 
construction of Staie Road No. 1. E. J. Brandt is County 
Audr. Noted July 2. 


Hibbing, Minn.—Bids will be received until July 28 by the 
City Council for about 8000 sq.yd. peving on Fifth Ave. and 
McKinley St. Bids will be ee or creosoted block, 
bitulithic sheet asphalt or Donnellite pavement. 


+Ivanhoe, Minn.—(Official)—The Commissioners of Lincoln 
County bave awarded the contracts for grading and graveling 
State Rural Highway No. 54 to: NELS UTOFT, Tyler, Minn.; 
HENRY ENKE, Lake Benton, Minn. and CARL INGVALD- 
SON, Ivanhoe, Minn. Noted July 2. 


#Red Lake Falls, Minn.—(Official)—-The Commissioners of 
Red Lake County have awarded the contract for the con- 
struction of 10 miles of road to LOUIS LIEFF and W. P. SEE. 
Noted June 25. 


Worthington, Minn. — (Official) — The Commissioners of 
Nobles County have awarded the contract for various road 
improvements in the county to JOSEPH SAMPSON, Sioux 
Falls, S. D. Noted Junt 25. 


Abilene, Kan.—Paving bonds for $60,000 have been sold, 
and bids will soon be asked for the work. 


Arma, Kan.—(Official)—Bids will be asked soon for va- 
rious street improvements, plans for which have been _pre- 
ared by Albert C. Moore, Consult. Engr., Bartlett Bldg., 
Joplin, Mo. 

Douglass, Kan.—(Official)—Plans are being prepared by 
Albert C. Moore, Bartlett Bidg., Joplin, Mo., for various street 
improvements, including curbing and crossings. 


#Horton, Kan.—(Official)—The City Council has awarded 
the contract for nine blocks of asphaltic concrete aving to 
the KAW PAVING CO., Topeka, Kan., at $30,254. ther bid- 
ders were: E. W. Geiger Construction Co., $29,574; James 
Stanton, $29,685; E. D. Tyner, $30,450; J. R. eer $30,082; 
Watts & Ammerman, $29,413. Noted June 18 and 25. 


#Sioux Falls, §. D.—(Official)—-The contract for paving 
Zist St. from Philips to Seventh St. has been awarded to the 
Cc. H. ATKINSON PAVING CO., Watertown, S. D., at $22,340. 
Asphaltic concrete will be used. Other bidders were: Field- 
ing & Shepley, St. Paul, Minn., $22,527; Ford Paving Co., 
Cedar Rapids, Towa, $22,490; Warren Bros., Boston, ass., 
$22,500 for bitulithic pavement. Noted July 9. 


Butte, Mont.—It is reported that the City Council has 
decided to spend about $160,000 for street paving and eurbing 
in the southern part of the city. 


Jefferson City Mo.—John P. Gordon, State Audr., has ap- 
portioned $203,000 to Missouri counties for the construction of 
roads. 


K. a City, Mo.—The County Court has awarded a _con- 
erent for arading the Owens School House Road to DAVID- 
SON BROS., at Foie. per cu.yd. The contract will aggre- 
gate $9575. 


&t. Louis, Mo.—Bids will be received until July 31 by the 
Board of Public Improvements for the improvement of a 
number of alleys at a total estimated cost oi og Ng BE. R. 
Kinsey is Pres. and W. T. Findly is Secy. of the Bd. 


onoke, Ark.—(Official)—The Board of Commissioners of 
tineke Coenty has awarded the contract for the construc- 
tion of 11 miles of macadam sigoesve in Road Dist. No. 7 
to the T. H. BUNCH CO., Little Rock, Avk., at $39,505. Other 
bidders were: W. P. Ritchie, Shreveport, La., $50,570; Wood- 
small Bros., Little Rock, $48,267; George BB. og & Co., 
Little Rock, $52,239; McCarthey & Peay, Little Rock, $49,602; 
W. GC. Jucksch, Littie Rock, $41,926. Noted June 18. 
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Trinity, Tex.—(Official)—Bids will be received un 
p.m., July 27, by George M. Waller, Chn. of the Bd., fo: 
construction of about 33 miles of sand clay roads in 
District No. 2, Trinity County. The work includes clea 
grubbing, grading and culverts. 


Salt Lake City, Utah—The City Engineer has re 
mended to the City Commission that the ccntract for pa. 
Eighth West St. from Second South to Tenth South St. 
for Fourth South St. from Second West to Eighth Wes 
with Utah stone filled rock asphalt, be awarded to | 
Moran, at approximately $125,000. 


Colville, Wash.—Bids will be received until July 2; 
Charles A. Burr, Audr. of Stevens County, for clearing, ¢ 
bing, grading, draining, bridging and surfacing with ecru 
stone, about 16,700 lin.ft. of the Colville-Myers Falls 
manent Highway. 


*#Senttle, Wash.—The contract for paving Second . 
from Pike St. to Yesler Way, has been awarded to T. J. RY 
Seattle, at $74,000. 


*+Seattle, Wash.—The contract for improving 27 
of the Scenic Highway has been award:1 to the BRU: 
NETTLETON-ESCHBACH CO., Seattle, at $141,170. 0t 
bids were: Hans Pederson, $162,400, and the Washing 
Construction Co., $174,652. Noted June 25. 


Jacksonville, Ore.—It is reported that the State Highway 
Commission, Salem, is receiving bids for surfacins five miics 
of road between Jacksonville and Ashland, at an estiraniud 
cost of $75,000. 


+#St. Helen, Ore.—The County Court of Columbia County 
has awarded the contract for the construction of the Mist- 
Clatskanie and the Upper and Lower Nehalan Roads to the 
ELLIOTT CONSTRUCTION CoO., Portland, Ore., at $39,948. 


+#Oroville, Calif.—The City Trustees have awarded the con- 
tract for paving the downtown district to the CLARK- 
HENERY CoO., Sacramento, Calif., at $36,352.50. 


Sacramerto, Calif——Bids will be received until Aug. 10 by 
the State Highway Commission, Forum Bldg., for road con- 
struction as follows: Mendocino County, about 11.4 miles to be 
graded, and a portion to be paved with concrete. 

Humboldt County, from Miranda to Dyerville, about 13.8 
miles to be graded. 

Santa Clara County, from Santa Clara to San José, about 
1.9 miles of concrete with asphaltic wearing surface; from the 
aw county boundary to San José, about 6.8 miles of con- 
crete. 

Contra Costa County, from San Pablo Creek to Pinole, 
about 3.6 miles to be graded. 

Humboldt County, from Shively to Jordan Creek, about five 
miles of concrete. 

Santa Barbara County, from El Capitan Creek to Alcatraz, 
about 9.3 miles to be graded. 

Orange County, from Galligan to Irvine, about 9.4 miles of 
concrete. 

meee County, from Meyers Creek to ‘Coyote Wells, about 
six miles of concrete. 


Sacramento, Calif.—The State Highway Commission has 
awarded contracts for highway work as follows: Construc- 
tion of 11.7 miles from Woodland to southerly boundary of 
Yolo County, to M. BLUMENKRANZ, Stockton, at $53,988, 

, from Glenwood to 
Santa Cruz, to the OCCIDENTAL CONSTRUCTION CO., Los 
Angeles, at $54,761; about 13.4 miles in San Luis Obispo 
County, from Arroyo Grande to San Luis Obispo, to ROG- 
ERS ROS., Los Angeles, at $86,986; about 11.1 miles in 
Ventura County, from Newbury Park to Springville, to 
LEIGH G. GARNSEY, Los Angeles, at $96,121. oted June 25. 


San Francisco, Calif.—See item under Miscellaneous: 
Grading—San Francisco. 


San Francisco, Calif—See item under “Sewers.” 


+$San ener, Calif.—The Board of Supervisors of San 
Mateo County has awarded a contract for county highway 
work to the CLARK-HENERY CoO., Sacramento, at $69,330. 


+$San Rafael, Calif—The Board of City Trustees has 
awarded the contract for paving Petaluma Ave., Fourth and 
B Sts. to the CLARK-HENRY CO., Sacramento, at $104.000. 


Tulare, Calif.—The eae of bids for paving work has 
been postponed until Aug. 3 by the City Trustees. E. Oak- 
ford is City Clk. The cost of the work is about $60,000. 
Noted July 2. 


Winnipeg, Man.—See item under “Sewers.” 


Swift Current, Sask.—(Official)—The City Council has 
awarded the contract for the construction of concrete side- 
walks to the GILLSTROM CONTRACTING CO., Swift Current. 
Other bidders were: Jesse House, Weyburn, Sask., $11,440; 
Crown Paving & Construction Co., Calgary, Alta., $11,813: 
Cc. C. Potter & Co., Medicine Hat., Alta, $11,953; Rawlins 
Lowndes, Mocse Jaw, Sask., $13,476; G. V. Clark and E. B. 
Winn, Swift Current, $12,349. Noted July 9. 


+Nanaimo, B. C.—The City Council pas swraried the con- 


tract for paving on 13 streets to UU. J . Vancouver, 
B. C., at $250,000. Asphaltic concrete will be used. 


INDUSTRIAL WORKS 


about 10.3 miles in Santa Cruz Covet 


Old Town, Maine—The Old Town Canoe Club will build a 
five-story, 40x250-ft. addition to its plant on Middle St. 


+#Derby, Vt.—The Union Twist Drill Co., Athol, Mass., 
has awarded a contract to HENRY T. BUHMAN for a $100,000 
addition to its local plant. Noted June 25. 


+Boston, Mass.—The Thompson-Norris Co. has awarded a 
contract to the NATIONAL FIREPROOFING CO., 201 Devon- 
shire St., for a seven-story, 80x120-ft. building. 


#Clinton, Mass.—The Clinton Wire Cloths Co. has awarded 
a contract to the FISKE-CARTER CONSTRUCTION CoO. 
Providence, R. I., for an 86x100-ft., brick addition to its plant, 
at $30,000.Noted July 9. 


Sprin 1 Mass.—The Excelsior Needle Co., Beylston 
St. wil bulla’ a $60,000 addition to its plant. a 
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spri eld, Mass.—The Chapin Realty Trust Co. has filed 
anne — four-story, 71x168-ft. garage. H. T. Sprague is 
1e Arch, : 

Pawtucket, R. I—The Philips Insulated Wire Co. plans to 
uild a three-story, 200x200-ft. addition to its plant. 


Providence, R. I.—The State Board of Control and Supply 
as awarded a contract to the P. E. HARDING CO., for a 
.undry, at $18,918, to be built at the State Hospital for the 
Insane. The contract for a heating plant is still unawarded. 


Merid Conn.-—The Bradley & Hubbard Mfg. Co., Han- 
oe has awarded a contract to the H. WALES-LINES 
10., 184 State St., for a four-story, 40x100-ft. warehouse. 

Norwich, Conn.—The American Strawboard Co. will build 
a one-story, 100x200-ft. brick warehouse. 


Belmont, N. ¥.—The Pennsylvania Lock & Hardware Co., 
Columbia, Penn., will build a brick and concrete 40x150-ft. 
factory. A. Haldeman is Pres. 


Buffalo, N. Y¥.—The International Ry. Co. will build a 
brick and steel addition to its car storage house at Military 
Road and Hertel Ave., to cost $25,000. 

#Boffalo, N. Y.—The Niagara Coke Corporation has 
awarded a contract to the OTTO COKING CO., 6 Church St., 
New York, N. Y., for a $1,000,000 plant. 

The Wickwire Steel Co. will erect a steel mill which will 
cost from $2,000,000 to $5,000,000. 

Canandaigua, N. ¥.—The Sisk Mfg. Co. is receiving bids 
for a 100x200-ft. addition to its plant. Leon Stern, Roches- 
ter, N. Y¥. ,is the Arch. 


Denkivt, N. Y¥.—The Continental Heating Co., recently 
organized, is having plans prepared for a $35,000 plant. 

New York, N. Y¥.—(Borough of Manhattan)—Austin, 
Nichols & Co., 61 Hudson St., will build a 200x250-ft. ware- 
house and wharf at 129th St. and Second Ave. 

(Borough of Manhattan)—James A. Murphy will build a 
four-story garage at 161 West 132d St. he cost will be 
20,000. 
$ (Borough of Brooklyn)—The Advance Machine Works 
254 Van Bruit St., plans to build an eight-story, reinforce 
concrete factory, costing $100,000. 


New York, N. Y.—(Borough of Brooklyn)—The Ford 
Motor Co., Detroit, Mich., has purchased a site at Bedford 
Ave. and Sterling Place. It is reported that a six-story 
building will be erected. 

+#New York, N. Y.—(Borough of Brooklyn)—The Metro- 
olitan Iron Foundry has awarded a contract to JOSEPH 
KIST, 938 Metropolitan Ave., for a one and two-story, 50x200- 
ft. brick foundry, at $25,000. 

Edgewater, N. J.—The Aluminum Co. of America, Mellon 
National Bank Bidg., Pittsburgh, Penn., has puchased 118 
city lots at Edgewater. It is reported that a $2,000,000 plant 
will be built. 

#+Trenton, N. J.—The Crescent Pottery Co. has awarded a 
contract to BURTON & BURTON, American Mechanics Bldg., 
for a 3%-story steel and brick warehouse, to cost $30,000. 

Ebensburg, Penn.—William Mohler will build a 64x154-ft. 
garage at High and Julian Sts. 

Philadelphia, Penn.—Borzner & Wood, 721 Walnut St., are 

reparing plans for a six-story, 20x60-ft. reinforced concrete 
Factory, to be built at 709 Filbert St 

Philadelphi Penn —C. Vogt will build a one-story, 
26x103-ft. machine enep at Croskey and Cambria Sts. The 
cost will be about $12,000. 

Philadelphia, Penn.—Chester A. Asher, 5605 Germantown 
Ave., will build a three-story, 35x54-ft. bakery. 


Pittsb Penn.—(Official—The East Liberty Whole- 
eate’ Groce yt CO. has awarded a contract to TOUPET, BEIL 
& CONLEY, INC., 1428 Oliver Blidg., for a reinforced con- 
crete warehouse, at $35,000. 

Baltimo Md.—The Reliable Furniture Co., has as 
: site on Wilkins Ave., on which it will build a $100,000 fac- 
ory. 

Baltimore, Md.—The United States Woolen Mills Co. will 
build a seven-story, 70x158-ft. factory, to cost $200,000. 

Washington, D. C.—Averill_& Adunis are having plans pre- 
cata tan O lha-thery, Sta. warchanse, to be belt at 
331 G. St. The cost will be about $60,000. 

Atlanta, Ga.—The Southern Wire & Iron Co. has pur- 
—_— a site and plans the construction of a three-story 
‘actory. 


Tam Fla—The Export Phosphate Co., Mulberry, Fla., 
plans to build a plant here, to cost about $500,000, 


Birmingham, Ala.—Solon Jacobs will build a 75x150-ft. 
garage, to cost $10,000. William C. Weston is the Arch, 


Gadsden, Ala.—The Dixie Pipe Co., newly organized by 
Robert Campbell, has purchased an eight-acre site on whic 
it will build a 120x254-ft. building. 


New Orleans, La.—The Universal Film Co. will build a 
$500,000 plant. Herman Fichtenberg is Pres. 


Knoxville, Tenn.—The Appalachian Mills will build two 
new additions to its plant, to cost $50,000. Noted May 28. 


Memphis, Tenn.—The Yazoo & Mississippi Valley R.R., 
Moraynia, Tenn., will erect car bvilding and locomotive repair 
shops. 


Greenville, Ky—The 8S. E. Rice Tobcco Co. will build a 
three-story, Goxi00-ft. factory, of concrete and iron sheeting. 


Louisville, Ky.—The Aston Fisher Tobacco Co. will build 
a five-story, reinforced concrete warehouse, to cost $50,000. 


+Cleveland, Ohio—The Reliance Gauge Column Co., 5902 
Carnegie Ave., has awarded a contract to the C. N. GRIFFIN 
co., 1812 East 12th St., for a four-story, 50x125-ft. factory. 
The cost will be $47,000. 


Cleveland, Ohio—The Herold Bros. Co. plans to build a 
four-story, oxtzectt. building at 62 Public Square. A. C. 
Wolf, 403 Swetiand Bidg., is the Arch. 
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Cleveland, Ohio—The Freed-Keller-Kohn Co., 1233 West 
9th St., will build a three-story, 94x160-ft. factory. 


Lima, Ohie—The Buckeye Machine Co., East Wayne St., 
pase te build a 60x150-ft. shop at Atlantic Ave. and the 
rie it. 


Martin’s Ferry, Ohieo—William Lippincott plans to build 
a plant for the manufacture of enamelware novelties, large 
enough to employ 200 men. 


+New Philadelphia, Ohio-—The Belmont Stamping & 
paomeieg Co. has awarded a contract to the UNION LUM- 
BER CoO. for a 192x211-ft. brick and steel warehouse. 


Salem, Ohio—The P. A. Field Shoe Co. has had plans pre- 
pared for a four-story addition to its plant. 


Detroit, Mich.—The Banner Cigar Co. plans to build a 
four-story, brick and steel factory at Mitchell and Warren 
sts. 


Detroit, Mich.—The Banner Laundering Co., Brooklyn and 
Plum Sts., has completed plans for a three-story, brick addi- 
tion to its plant. 


Detroit, Mich.—The Horlick Malted Milk Co., Racine, Wis. 
has purchased twenty acres in Detroit, on which it will build 
a factory to employ about 400 hands. 


Detroit, Mich.—The Detroit Legal News Co., West Con- 
gress and First Sts., will build a three-story, brick and steel 
printing plant. 


Detroit, Mich.—The Wagner Baking Co. will build a four- 
—s brick and steel bakery, at Grand River and Brooklyn 
ves. 
Flint, Mich.-The Walker-Weiss Axle Co. plans to build 
a two-story 50x300-ft. shop, to cost $30,000. 


Sagtnaw, Mich.—A. Schirmer plans to build a two-story, 
80x120-ft. brick garage. 


Chicago, Ill.—The Vienna Sausage Mfg. Co., 722 West 12th 
Place, has filed plans for a three-story addition to its plant, 
to cost $11,000. 


Green Bay, Wis.—Th* John Hoeberg Co. will build a 
three-story, 40x180-ft. addition to its paper manufacturing 
plant. Frank A. Haeberg is Pres. 


+Neenah, Wis.—The Kimberly-Clark Co. has awarded a 
contract to the IMMEL CONSTRUCTION CO., Fond du Lac, 
Wis., for a $25,000 addition to its plant. 


Oconomowoe, Wis.— The Pacific Coast Condensed Milk 
Co. will build a tin can factory at a cost of about $250,000. 


Des Moines, Iowa—The Green Foundry & Furnace Works 
plans to build a $200,000 foundry. F. O. Green is Pres. 


Dubuque, Iowa.—The Becker-Hazleton Co., 545 Main St., 
has purchased a site on Iowa st., on which it will build a 
seven-story and basement, 40x150-ft. building. 


Minneapolis, Minu.—The Northeastern Knitting Co., 267 
Lyndale Ave., will erect an Sate sete brick factory, 103x 
298 ft., at North Minneapolis. John Wunder is the Arch. 
The estimated cost is $100,000. 


St. Paul, Minn.—Local pres reports state that the North- 
ern Pacific R.R. will build a roundhouse and locomotive re- 
pair shop, costing $500,000. 


Little Rock, Ark.—The Little Rock Compress Co. is the 
name of the enterprise noted May 28, which plans to build 
an $80,000 cotton compress. 


+Texas City, Tex.—The Texas City Transportation Co. has 
awarded a contract to the HOUSTON STRUCTURAL STEEL 
$120 53s a 163x880-ft. steel and sheet iron warehouse, at 


Houston, Tex.—The Houston Lighting & Power C will 
build a $11,000 garage and storehouse. _ 


Ridgefield. Wash.—F. N. Griffith will build a 40x85-ft. 
and 25x40-ft starch factory, to cost $10,06°, 


Spokane, Wash.—Sherman, Clay &Co., Kearny and Sutter 
Sts., San Francisco, Calif., have commissioned Albert Held 
Arch., to prepare plans for a piano factory to be erected 
pore. The cost is estimated at $50,000. Leander S. Sherman 
s Pres. 


Spokane, Wash.—Michem Bros. have purchased a site at 
Broadway and Nelson St., on which they will build a $25,000 
packing plant. 


St. Johns, Ore.—The Western Cooperage Co. will spend 
about $50,006 in building a new plant. 

Southport, Ore.—The North Star Iron Works has purchased 
: site on which it will build a large factory and iron foun- 

ry. 

Bakersfield, Calif.—T. J. Cornish, owner, of the Cornish 
Baking Co., plans to build a bakery, estimated to cost $15,000. 

Onkland, Calif.—The Nevada Mineral Paint Co., 835 O’Far- 


rell St., plans to construct a ene Soy factory and ware- 
house at Oakland, to cost about $10,000. 


Los Angeles, Calif——The Collins Commercial Co., 211 
Pacific Electric Bldg., will erect a commercial garage and 
machine shop on West Third St., to be 100x110 ft. and esti- 
mated to cost $20,000. Dennis & Hewitt, 619 Fay Bldg., Los 
Angeles, are the Archs. 

Riverside, Calif—W. Horace Austin, Arch., Long Beach, 
Calif., is preparing plans for a commercial garage and ma- 
chine shop for William L. Peters, Riverside, Calif. The build- 
ing will 50x250 ft. and is estimated to cost $10,500. 


+Brantfo Ont.—The Niagara Silk Co. has awarded 
contract to DUNNETT & BOWDEN fora factors at Tato. > 


Sarnia, Ont.—The Mueller Manufacturing Co. plans to 
build a brick factory to cost about $25,000. 

Toronto, Dat.—The National Iron Works, Ltd., is having 
plans prepared for a new pipe foundry, to cost about $50,000. 


Windsor, Ont.—J. T. Wing & Co., 61 Sandwich St., is re- 
ceiving bids for a four-story, 100x135--ft. brick and steel 
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factory. The cost will be $36,000. 
Bidg., is the Arch. 


Moose Jaw, Sask.—-The Moose Jaw Abbatoir Co. has se- 
cured a site and will build a 70x200-ft. abbatoir, to cost 
about $60,000. 


Fort George, B. C.—The Peace River Brewing & Malting 
Co. plans to build a $75,000 brewery. Wilson & Wilson, 532 
Granville St., Vancouver, B. C., are the Archs. 


FEDERAL GOVERNMENT WORK 


+011 Engine—Boston, Mass.—The contract for furnishing 
one oil engine for propelling purposes in light vessel No. 54, 
has been awarded to AUGUST MEITZ, 128 Mott St., New York, 
at $8800. Noted July 2. 


Building, Ete—Chatham, Mass.—Bids were received for 
constructing a life saving staion house, barn and accessories 
at Chatham, Mass., as follows: Elnathan Kelly, East Dennis, 
Mass., $90.25; McDonald & Kivell, 155 Milk St., Boston, Mass., 
$18,182; Frank A. Days & Sons, 353 Commercial St., Province- 

Mass., $14,450; George W. Wines, East a ws Nag 

. ; W._H. Fissell & Co., 1133 Broadway, ew York, 

14,000; W. H. Glover, Rockland, Maine, $18,400. 


*+Dredging—Providence, R. IL—The contract for dredg- 
ing in Providence River and Harbor, R. L, has been awarded 
to the PACKARD DREDGING CO., Providence, R. I., at $155,- 
957. Noted July 9. 

*Breakwater Extension—Cape Vincent, N. Y.—Bids will be 
received by Col. J. G. Warren, Corps Enegrs., U. S. A., Federal 
Bldg., Buffalo, until 11 a.m., Aug. 14, for constructing a timber 
crib concrete breakwater extension at Cape Vincent Harbor. 


“Change in Bulkhead Limes—New York, N. Y.—A public 
hearing will be given by New York itiarbor Line Board, Army 
Bldg., at 10 a.m., Jul 0, to consider change in the bulkhead 
lines for English Kills, above Metropolitan Ave. Bridge, Bor- 
Boroughs of Brooklyn and Queens. 


Derrick—Tompkinsville, N. Y.—Bids will be received until 
July 30, by the Light House Inspector, Third District, Tomp- 
kinsville, N. Y., for furnishing a one-ton hand-power derrick. 


Induction Motors—Tompkinsville, N. Y.—Bids will be re- 
ceived until July 27, by the Light House Inspector, Third 
District, tor furnishing two sing ones 25-hp. alternating- 
current induction motors, 110 to 220 volts, 1750 r.p.m., re- 
spectively, 60 cycle and 35 cycle. 


#+Jetty Repairs—Wilmington, Del.—The contract for plac- 
ing stone for repairs to jetties at Cold Spring Inlet, N. J. 
has been awarded to the CONGER, DUNCAN CONSTRUCTION 
Co., New York, N. Y., at $14,600. Noted July 9 


Alterations, Ete.—Washington, D. C.—Bids were received, 
July 13, for alterations, repairs, etc., in the Auditor’s Bldg., 
Washington, D. C., as follows: Caylor & Snyder, $16,490; 
W. F. Basin, $9622; George E. Wyne, $16,870; J: L. Marshall, 
$11,620; Skinker & Garrett, $8997; William E. Mooney, $11,685. 
All bidders of Washington, c: 


*Memorial— Washington, D. C.—Bids will be received until 
11 a.m., Aug. 20, by Wm. Hartz, Executive Office, 1729 New 
York Ave., Washington, D. C., for the erection of the Memorial 
to Women of the Civil War, at Washington, D. C. 


Post Office—Covington, Va.—Bids were received as fol- 
lows, July 14, by Oscar Wenderoth, Superv. Arch., Treasury 
Dept., Washington, D. C., for the construction of a post office 
at Covington. (a) limestone; (b) sandstone: J. 8. Rogers 
Co., Moorestown, N. J., (a) $40,200, (b) $40,260; Westchester 
Engineering Co., White Plains, N. Y., (a) $39,890, (b) $41,900; 
Olin Gerlack, Frostburg, Md., (a) $38,900 (b) $39,800; Christ 
Kanzler & Son, Evansville, Ind., (a) $44,833, (b) $45,000. 


*xSale of Engine—Jacksonville, Fla.—Bids will be received 
until noon, Aug. 17, og Maj. W. B. Ladue, Corps Engrs., 
U. 8S. A., Jacksonville, Fla., for purchasing triple expansion 
engine, 21-in., 32-in., 54-in by 26-in. centrifugal pump ,and 
other machinery removed from dredge “Barnard.’ 


Post Office—Tupelo, Miss.—Bids will be received until 3 
.m., Aug. 26, by Oscar Wenderoth, Superv. Arch., Treasury 
ept., Washington, D. C., for the construction complete of 

a one-story mezzanine and basement, stone and brick faced 
building of 4000 sq.ft. ground area, at Tupelo, Miss. 


Buildings and Wharf—New Orleans, La.—Bids were re- 
ceived as follows, July 18, by the Bureau of Yards and 
Docks, Navy Dept., Washington, D. C., for repairing certain 
buildings at the Naval Station, New Orelans, La., (1) net 
rice for work complete, (2) amount to be deducted if all 
nterior poled. etc., be omitted in five of the buildings, 
(3) amount to be deducted if all exterior painting in the 
same buildings be omitted, (4) amount to be deducted if roof 
work in one of the buildings be omitted; also for repairs 
to wharf for floating drydock at the same station: Lewis M. 
Dalfarn, (1) $31,847, (2) $1430, (3) $4443, (4) $6236; wharf, 
$13,437; alternative bid on repairs to buildings, cost plus 
10%. John F. Attenhofer, (1) $29,978, (2) $1567, (3) $3658, 
(4) $3747; wharf, $17,096. 'F. L. Bixler, (1) $28,436 (2) 1465, 
(3) $1190, (4) $3750. Lester F. Alexander, (i) $31,777, (2) 
$1152, (3) $3814. (4) $4423; wharf, $16,860. Henry onk, 
Pensacola, Fla., (1) $30,864, (2) $850, (3) $4250, (4) $6375; 
wharf, $14,736. John Reiss, wharf, $21,290. Jefferson Con- 
struction So., (1) $42,290, (2) $1666, (3) $8104, (4) $6095; 
wharf, $29,815. Doullout & Williams, wharf 19,000. All 
bidders of New Orleans except Henry Mork. Noted July 9. 

Stone—New Orleans, La.—All bids received June 20, by 
Maj. Edward H. Schulz, Corps Engrs.., U. S. A., for furnishing 
and placing stone on the jetties at Southwest Pass have been 
rejected. Noted May 28. 


Lift Bridge—Louisville, Ky.—Bids were received July 15 
by Maj. J. C. Oakes, Corps Eners., U. S. A., for furnishing an 
constructing a direct lift bridge over the Louisville & Port- 
land Canal at 18th St., Louisville, as_ follows: American 
Bridge te 991; Penn Bridge Co., Beaver Falls, Penn., 
39,428; A. urz, New York, $43,664: Independent Bridge 

0. Pittsburgh, Penn., $41,815; Strobel Steel Construction 
Co., Chicago, Til., $49,770; Grainger & Co., Inc, Louisville, 
Ky, $39,575.. Noted June 18. 


+Buildin incinnati, Ohio—The contract for the erec- 
tion of the building for the U. S. Weather Bureau at Cin- 
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cinnati has been awarded to the OHIO BUILDING & 
STRUCTION CO., Cincinnati, Ohio, at $15,900. Noted July 


incinnati, Ohio—The contract for constructi 


10 steel dump scows has been awarded to + 
RIDGE Co., Cincinnati,‘ Ohio, at $7775 ea 


+Secows—C 
and deliverin 
AMERICAN 
Noted July 16. 


Lumber—Detroit, Mich.—Bids will be received until 
p.m., 7 25, by the Light House seen, Detroit, for fu 
nishing lumber for cribs and forms for piers in Livingsto 
Channel, Detroit River, Mich. 


Buildin (Mackinac Island, Mich.)—All bids have been 
jected by the General Superintendent of the U. S. Life Savi 
Service, ee D. C., for constructing the life sav}: 
station at Mackinac Island, Mich. Revised plans are bei: 
Prepared for this work. Noted July 16. 


Building—Port Austin, Mich.—Bids were received, July | 
J the General Superintendent of the U. S. Life Saving Ss: 
vice, for construc ing a boathouse and accessories for t} 
Port Austin life saving station, from Frame & Mihlethal- 
Harbor Beach, Mich., at $14,838; August Tildemann, Ludin; 
ton, Mich. ,$13,522. Noted July ‘2. 


Breakwater—Calumet River, Ill.—Bids were received Ju! 
6, by Lieut.-Col. W. V. Judson, Corps Engrs., U. S. A., fo 
repairing with timber, superstructure of the breakwater .; 
Calumet Harbor, Ill, as follows: Robert Love & Son, Mus 
kegon, Mich., $50,278; Burke, Smith & Nelson, Muskego: 
Mich., $34,743; Byrne bros. D.'& E. Co., COPE Til., $86,845 
Great Lakes Dredge & Dock Co., Chicago, Ill., $29,132 (rec- 
ommended for acceptance). Noted June 11. 


Post Office—Delavan, Wis.—Bids were received as follows, 
July 16, by Oscar Wenderoth, Superv. Arch., Treasury Dept., 
Washington, D. C., for the construction of a post office at Dela- 
van, (a) limestone. (b) sandstone: Northern Construction Co., 
Milwaukee, Wis. cs) 3ei078, (>) 41,850; General Construc- 
tion Co., Milwaukee is., (a) 2,075, (0) $42,548; American 
Construction Co., Milwaukee, is., (a) $48,900, (b) $49,200; 
H. H. Shields, Danville, Ill, (a) $41,380: . P. Cullen Con- 
struction Co., Janesville, Wis., (a) $43,129, (b) $43,800 
Building to be two stories and basement, approximately 
3580 sq.ft. ground area, brick facing, composition roof and 
first floor of fireproof construction. oted June 11. 


Stone—Milwaukee, Wis.—Bids were received May 22, by 
the Lighthouse Inspector, for furnishing and delivering 3600 
tons of stone —? at White Shoal light station, Lake 
Michigan, from : . Durocher, Sault Ste. Marie, Mich., 


sreee Sturgeon Bay Stone Co., Sturgeon Bay, Wis., $7200. 
Noted May 14. 


Steel Boat—Duluth, Minn.—Bids_ will be received until 
noon, Ane. 10, by Maj. E. D. Peek, Corps Engs., U. S. A., for 
eran g the steel hull, steam survey boat “General C. 

. Sears.” 

Levee—St. Louis, Mo.—Bids will be received until 11 a.m., 
Aug. 11, by Maj. Clarke S. Smith, Corps Engrs., U. S. A. 
International Life Bldg., St. Louls, Mo., for constructing 
about 130,000 cu.yd. of earthwork in the Shy Island drainage 
district, Il. 

*Dredging—Port Arkansas, Tex.—Bids will be received 
until noon, Aug. 12, by Lieut. Col. C. S. Riche, Corps Engrs., 
U. S. A., Galveston, Tex., for dredging at Port Arkansas, Tex. 

*xRoads, Walks, Etc.—Fort Bliss, Tex.—Bids will be re- 
ceived until 11 a.m., Aug. 13, by Capt. Wm. E. Hunt, Depot 
Quartermaster, El Paso, Tex., for constructing roads, walks, 
gutters and drains at Fort Bliss, Tex. 


*Riprap, Ete——Galveston, Tex.—Bids will be received until 
noon, Aug. 15, by Lieut.-Col. C. S. Riche, Corps Engrs., U. S. A, 
Galveston, for placing riprap and soil with sod at Federal 
Quarantine Station; Galveston, Tex. 


Wharf—San Diego, Salif.—It has been decided to abandon 
tas ptaject for a timber and pile wharf at San Diego. Noted 
une 18. 


+Dredgin San Francisco, Calif—The contract for dredg- 
ing in the San Jooaure River has been awarded to the 
STANDARD AMERICAN DREDGING CO. San Francisco, 
Calif., at $11,146. Noted June 11. 


Centrifugal Pumps, Ete.—Panama—Bids will be received 
until 10:30 a.m., Aug. 3, by ae F. C. Boggs, Gen. Pur. 
Officer, Isthmian Canal Comn., for furnishing centrifugal 
pumps, cast-iron pipe fittings, venturi meters, fuse panels, 
electric cable, galvanized conduit, etc., at Panama. 


*Steel Castings—Philippine Islands—Bids will be received 
until n6Bon, July 20, by Col. S. D. Roessler, Corps eupre.. VU. S. 
A., Army Bldg., New York, N. Y., for furnishing steel castings 
for the Philippine Islands. Noted July 16. 


MISCELLANEOUS 


Dredgin Boston, Mass.—Bids will be received until 11 
a.m., Jul 8, by, the Board of Harbor and Land Commis- 
sioners, State ouse, Boston, for seenanng channel and 
basin, 5 ft. deep at mean low water, at taumet Harbor 
and Squeteague Pond, requiring the dredging of about 100,- 
000 cu.yd. of material. 


+Fire Station—South Waltham, Conn.—The_ city has 
awarded the contract to DOYLE & MURPHY, 803 Main St., 
Willimantic, Conn., for nae a two-story fire station, 
36x36 ft., at about $19,000. It will be of brick and steel. 


x+Ba Canal Terminals—Albany, N. Y.—Bids were re- 
ceived July 7, by Duncan W. Peck, State Supt. Pub. Wks., 
Albany, for constructing barge canal terminals at Gowanus 
Bey, Brooklyn, N. Y., and on_Lake Ontario, Oswego, a. 
The bids follow: Gowanus Bay Terminal: GEORGE W. 
ROGERS & CoO. . 29 Broadway, New York, $313,100 
ng & Contracting Co., 
Medina, N. Y., $3 ugene Breymann, New York, aos 
829; P.'J. Carlin Construction Co., New York, $331,753; Cana! 
Construction Co. New Yor 365,116; Phoenix Construction 
Co., New York, $371,253; United States Realty & Improvement 
Co., New York, $385,611; John Monks & n ew York, 
746,719. Oswego Terminal: H. 8. KERBAUGH, C., Church 
t. New York, $348,684 (awarded contract); D. L. Taylor, 
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‘jedina, N. ¥., $371,978; Great Lakes Dredge & Dock Co., 
affalo, N. Y¥.. $374,257. The item regarding the Qswego 
erminal was noted July 16. Noted June 11. 


Canal Work—Albany, N. Y.—Bids will be received by 
sunean W. Peck, State Supt. Pub. Wks., Albany, until noon, 
ug. 11, for Contract 1-A, Champlain Canal, Sect. 2, for com- 
ieting the construction of the canal from Crocker’s Reef 
, Fort Edward; length 4.45 miles; engineer’s estimate, $90,- 
il. For construct "§ certain highways adjacent to the 
iinekley Reservoir, erkimer and Oneida counties, Sects. 
> 3 & z 7, 8 9, 10 and 14, and completing the work on or 
efore Jan 1, i915; engineer's estimate, } es 120. For Terminal 
‘ontract No. 34, for constructing a ockwall on the east 
ank of the Hudson River at Thomson, near the Northumber- 
‘ind Dam; engineer’s estimate, $18,857. . 


*Lockers—Albany, N. Y.—(Official)—Bids will be received 
by Franklin W. Ward, Secy. of the State Armory Comn., until 
i p.m., Aug. 10, for lockers for state armories. 


+Dredgi Buffalo, N. Y¥.—The city has awarded the 
contract to the GREAT LAKES DREDGE & DOCK CoO., Buf- 
falo, for dredging and widening the Buffalo River from 
Abbott 7 eneca St., at $380,000. Incorrectly noted July 
9 as $38,750. 


*Re artion Equipment—Comstock, N. Y.—(Official)— 
Rids will be received by John B. Riley, Supt. State Prisons, 
Capitol, Albany, until noon, Aug. 6, for the installation of re- 
frigeration equipment in the storehouse, for. the mess 
hall and kitchen building at the Great Meadow Prison, Com- 
stock. 


Elimination of Grade Crossing—(Viaduct)—Camden, N. J. 
—The Pennsylvania R. R. Co. plans to construct a viaduct 
at White Horse Pike and Ferry Ave. to eliminate the grade 
crossing at that point. Estimated cost, $140,000. 


Doek—Trenton, N. J.—The Board of City Commissioners 
has annroved plans for a 500-ft. municipal dock. Estimated 
cost, $50,000. J. R. Fell, Jr., is City Ener. 


+Comfort Station—Baltimore, Md.—The contract has been 
awarded by the city to P. J. CUSHEN, 217 St. Paul St., Bal- 
timore, at $15,780, for the construction of a comfort station 
at Louisiana Ave. and Jasper St. It will be of semi-fireproof 
construction. Plans and specifications were prepared by 
Thomas C. Kennedy, Arch., 211 North Calvert St., Baltimore. 


Retaining Wall—Easton, Md.—Bids will be received, until 
Juyl 28, by the Talbot County Commissioners, J. B. Harring- 
ton, Clk., for the construction of retaining wall for a dis- 
tance of 366 ft. along the Miles River at the Easton approach 
the Miles River. Plans and specifications are at the offlec 
of the State Roads Commissioners, Baltimore, Md. 


Dock and Railroad Bonds—Pensacola, Fla.—The City 
Commissioners will receive bids until Aug. 14 for $400,000 
of municipal dock and belt railroad bonds. 


Drainage Bonds—Tallahassee, Fla.—Bids will be received 
until Aug. 20 by the Secretary of the Board of Drainage 
Commissioners, Tallahassee, for $1,000,000 of drainage bonds. 


Canal—Marks, Miss.—The Morgan Engineering Co., 
Memphis, Tenn., has recommended the construction of a 
drainage canal in Tazoo Coldwater Drainage District, from 
Marks, Miss., to Askew, Miss. Estimated cost, $600,600. 


Drainage—Donaidsonville, La.—The Commissioners’ of 
Smoke Bend Drainage District of Ascension Parish have 
voted to issue $10,500 in bonds for drainage work. 


Levee Work—New Orleans, La.—(Official)—Bids will be 
received until 4 p.m., July 28, by the Board of Levee Com- 
missioners of the Orleans Levee District, New Court Bldg., 
New Orleans, for constructing levees from the Parish Line 
to Canal St. Ferry, from Canal St. Ferry to Algiers Saw 
Mill, and the Beka Levee. The work calls for 197,000 cu.yd. 
of earthwork and 4500 sy.yd. of concrete facing or paving. 

J. Donner is Secy. 


+Vessel—Memphis. Tenn.—The Lee Line has awarded the 
contract to JOHN ROHAN & SONS, St. Louis, Mo., for _con- 
peat ag = all-steel steamer to ply between Memphis, Tenn., 
an \ uis. 


Fire Apparatua—Cleveland, Ohio—Bids will be received 
I the Commissioner of Purchases and Supplies, Room 513, 
City Hall, until noon, July 24, for furnishing and delivering 
apparatus for the department of fire. Thomas L. Sidlo is 
Dir. Pub. Safety. 


+Retaining Wall—Youngstown, Ohio—The_ city has 
awarded the contract, it is reported ,to CAMPBELL BROS. 
$06 seperredine a retaining wall along the park drive, at 
Diteh—Warren, Ohio—Bids will be received until Aug. 4 


by the County Auditor, Warren, for ditch work aggregating 
46,562 cu.yd. of excavation. 


+Draina Kankakee, Ill—The Commissioners of Little 
Beaver Drainage District, Kankakee, awarded the contract, 
July 1, to the NATIONAL DRAIN TILE CoO., for drainage im- 
provements to cost $63,000. Noted June 25. 


+#Ditches—Janesville, Wis.—Bass Creek Drainage District 
has awarded the contract to the WARNER DREDGE CoO., 
Valley Junction, Wis., for constructing drainage ditches ag- 
gregating 164,760 cu.yd., at $14,193. 


Docks and Warehouse—Milwaukee, Wis.—Schnetzky & 
Son, Archs., Germania Bank ~ Milwaukee, will ask for 
bids soon for the construction o docks and a’ warehouse at 
the foot of Erie St. 


#Drain—Fort Dodge, Towa—Contracts for Drain 191 have 
beck. awarted by on Sounty as anew es gegber, $0 Boe. 
TIL .. Fort Dodge, a ; material, to the 
LEHIGH SEWER PIPE & TILE CO, t Dedge, at’ $13,732. 

Diteh—Slayton, Minn.—The County Commissioners, July 
7, received bids for constructing Ditch_No. 29. The contract 
bes been awarded to P. B. Jennings, Wanda, Minn., at $22,- 


#Tunnel—Paola, Mont.—See item under Railways: Mon- 
tana-Great Northern Ry. 

Park Work—Corpus Christi, Tex.—A bid was received 
July 7 by the city for wapreving Bluff Park, from Davis 
Bros., Houston, Tex., at $10,998. 
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Levees—Austin, Tex.—<Arthur Stiles, State Reclamation 
Comr., Austin, plans to construct a system of levees for 
= rotection in Fannin, Woods, Dallas, Ellis and Navarro 

ounties. 


*#Grandstand—Galveston, Tex.—The Executive Committee 
of the Racing Association, July 1, awarded the contract to 
M. C. DOWDEN, Galveston, for constructing the proposed 
new grandstand. It will be 618 ft. long. 


Natatorium — Seattle, Wash.— J. Merrill Brown, Arch., 
Seattle, has been commissioned by Erwin Baruch, 1621 Sum- 
mit Ave., Seattle, to prepare plans for a natatorium to be 
Sieseco™ at Western Ave. and Virginia St., at a cost of 


Ceal Handling Equipment—aAstoria, Ore.—Bids will be re- 
ceived until Aug. 15 by the Port of Astoria Commission for 
coal handling equipment. Estimated cost, $50,000. F. ° 
Walsh is Sh. Engr. Comn. 


Barn—Portland, Ore.—Bids will be asked by the city in 
August for constructing the proposed fireproof barn at 
16th and Jefferson Sts. Estimated cost, $50,000. 


Dock—Portland, Ore.—The Oceanic Dock, owned by the 
city, will be rebuilt at once. The dock was destroyed by 
fire recently. Estimated cost, $150,000. 


Drainage—Knights Landing, Calif—The residents of the 
Knights Landing Drainage District have completed financial 
arrangements for the construction of a ditch to drain 72,000 
acres between the Yolo aaa and Colusa Basin. The 
work is estimated to cost $800,000. P. A. Haviland, Oakland, 
Calif., is Engr. Noted July 2 


Shipyard and Drydeck—Los Angeles, Calif.—The Harbor 
Commissioners, July 7, decided to have plans prepared for 
a municipal shipyard and drydock. Estimated cost, $1,000,- 
000. Homer Hamlin is City Engr. 


Levees—Sacramento, Calif.—The State Reclamation 
Board, Sacramento, has decided to construct the east levee 
of the Sutter bypass, the north levee of the Tisdale bypass 
and the west levee of the Sutter bypass. Estimated cost, 
$1,000,000 

Levees—Sacramento, Calif—The state plans to spend 


$50,00 to strengthen the bank levees of the Sacramento and 
San Joaquin Rivers. 


#Pier—San Francisco, Calif—The following bids have 
been received by the State Harbor Commissioners for con- 
structing Pier 25: Clinton Fireproofing Co., $455,800; F. A. 
Koetz, $480,00: San Francisco Bridge Co., $414,937; 
HEALY-TIBBITTS CONSTRUCTION CO. San Francisco, 
mS aan contract); Dunnavant-Houghton-Van Sant 

0., $560, c 


#Ferry Slips—San Francisco, Calif.—Bids have been re- 
ceived as follows by the State Harbor Commissioners for pas- 
senger ferry slips Nos. 9 and 10: F. A. -Koetz, $127,500; San 
Francisco Bridge Co., $102,850; Thomson Bridge Co., $96,315; 
HEALEY-TIBBITTS CONSTRUCTION CO., San Francfsco, 
$91,700 (awarded contract). Noted June 25. 


Ferry Annex—San Francisco, Calif.—Plans have been 
srepared by the engineers of the State Harbor Commissioners 
or a one-story ferry building annex. 


#Grading—San Francisco, Calif—The Board of Public 
Works has awarded a contract for grading the civic center 
—e to = a SS ee SSO. Se zene. at $54,860; 

a contrac or grading e t t. car barn site to 
DANIEL O’DAY & co, San Francisco, at $34,850. 


Bath-house—Santa Barbara, Calif—H. Alban Reeves, 
fret. Chamber of Commerce Bidg., Los Angeles, is complet- 
ing plans for the bath-house to be constructed for the South- 
ern California Edison Co. It will be two stories, 200x80 ft., 
of brick and concrete. Estimated cost, $50,000. 


Seawall—Santa Barbara, Calif.—George P. Robinson, City 
Engr., has completed plans for the seawall to be constructed 
along the west boulevard. It will be of reinforced concrete. 
Estimated cost, $72,414. 


Fire Station—South Pasadena, Calif—The town plans to 
construct a fire station to cost $10,000. 


Wharf—Mochelle, N. S.—Bids will be received until July 
31, by R. C. Desrochers, Secy. Dept. Pub. Wks., Ottawa, Ont., 
for constructing a wharf at Mochelle. It will be 520x20 ft. 


Harbor Work, Wharf Extension—Windsor, N. S.—Blds 
will be received until July 31 by R. C. Descrochers, Secy. 
Dept. Pub. Wks., Ottawa, Ont., for harbor improvements at 
Windsor, including the extension of the government wharf. 


Cable—Toronto, Ont.—Bids will be received until July 30 
oe Toronto Electric Commissioners for lead-covered 
cables. 


Subway—Montreal, Que.—Bids will be received until noon, 
July 30, by the Board o Sy Commissioners for constructing 
a subway in Park Ave. J. E. Vanier, Beaver Hall Sq., Mon- 
treal, is Engr. 


Steel Gates, Ete.—Ottawa, Ont.—Bids will be received by 
R. C. Desrochers, Secy. Dept. Pub. Wks., Ottawa, for steel 
gates, towers and operating machinery for the regulating 
dam, Big Chaudiere Falls, French River, Ont. 


+#Canal—Ottawa, Ont.—The Canadian Government has 
awarded the contract to the RANDOLPH MacDONALD CO., 
Toren, a for constructing Sect. 3 of the Trent Canal, 
a 141. 


*xAsh and Coal-Handli Apparatus—Toronto, Ont.—(Offi- 
cial)—Bids will be receiv by fc Hocken, Mayor and Chn. 
Ba. of Control, until noon, Aug. 18, for the installation of ash- 
and coal-handling apparatus at the main pumping station. 
For details see advertisement under “Contracts To Be Let.” 


Ditches—Dauphin, Man.—Bids will be received by J. A. 
Gordy. tenn te Municipality of Pox hin, wae — July 
, for ¢ n parts of Towns ‘6 nge 19, t 
of Townships 57 and 2% in Ranges Ms and iS, in Dauphin. r 
ee B. C.—Surveys have been completed for 

n 


the proposed retaining wall to-be constructed along the bay- 
shore, west of the Second St. dock. 
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BUILDINGS 


Adams, Mass.—C. T. Plunkett, F. R. Shaw and L. A. 
Weston are interested in erecting a $50,000 theater. 


+Boston, Mass.—The contract for erecting the business 
block at Jersey St. and Brookline Ave., Roxbury Distirct, 
has been awarded to the NATIONAL FIREPROOFING CO. 
The building will be of brick, two stories, 138x250 ft. Ar- 
thur H. Bowditch, 44 Bromfield St., is the Arch. 

#The contract for building the apartment on St. Luke’s 
Road, Brighton, for ae. C. Goode, has been awarded to 
ROBERT M. GOODE, 382 Kenrick St., Newton. The building 
will be of brick and limestone and is estimated to cost $100,- 
000. Louis P. McCarren, 240 Howard St., Brookline, is the 


Arch. 
Leonardo Squillaciotti, 320 North St., will build a five- 
brick business and pertinent building at North and 


story 
Clark Sts. E. L. Rawson, Beacon S8t., is the Arch. 


+Cambridge, Mass.—The B. P. O. E. has awarded a con- 
tract for building a three-story brick, stone and terra cotta 
building, 90x100 ft., to JOHN C. BYRNE, at about $90,000. 
Cc. R. Grew is the Arch. 


Exeter, Mass.—The Trustees of Phillips-Exeter Academy, 
have decided to rebuild the administration building, recently 
destroyed by fire. The estimated cost is $100,000. Ralph A. 
Cram, 15 Beacon St. is the Arch. 


Holyoke, Mass.—T. Beaudoin, 302 Ghestnut St 
a five-story brick apartment at Appleton and 
Oscar Beauchemin is the Arch. 


+#South Hadley, Mass.—The contract for constructing the 
Alumnae Bldg. for Mount Holyoke College has been awarded 
to the CASPER RANGER CONSTRUCTION CO., Holyoke. 
The estimated cost is $200,000. Walter F. Price, 731 Walnut 
St., Philadelphia, Penn., is the Arch. 


Springfield, Mass.—The Odd Fellows 


. will build 
Walnut Sts. 


contemplate con- 


structing a $50,000 building. James L. Shannon is Chn. of the 
Bldg. Comm. . 


Springfield, 
building 
E. C. & 


Mass.—W. F. A. Engel is interested in the 

of a studio on Broadway, to cost about $40,000. 
. G. C. Gardner, with H. L. Sprague, are preparing the 
plans. 


West Newton, Mass.—The West Newton Savings Bank 
will erect a brick and stone building at Washington and 
Highland Sts. Thomas M. James, 15 Ashburton Place, Bos- 
ton, is the Arch. 


Worcester, Mass.—Bids will soon be asked by the Trus- 
tees of Worcester Academy for building a brick q7znasten 
at Penn and Union Sts., to cost about $100,000. eabody & 
Stearns, 53 State St., are the Archs. 


Pawtucket, R. IL—The lowest bid submitted to the School 
Committee for constructing the 12-room_ school in the Dar- 
lington Section was that of the Frank E. Rowley Co., Paw- 
tucket, at $64,675. 


Pawtucket, R. I—Plans have been —s by. Rr Cc 
N. Monahan, Arch., Westminster St., Providence, for con- 
structing the three-story and basement school on Abbott St. 


Hartford, Conn.—It is reported that Merry & Boomer, 
Hotel Taft, New Haven, plan the erection of a hotel in Hart- 
ford, to cost about $2,000,000. 
York, N. Y., are the Archs. 


+#Greenwich, Conn.—The contract for constructing the 
three buildings for Mrs. Nathaniel Witherell, who will pre- 
sent them to the Young Men’s Christian Association, has been 
awarded to JACOB A. ZIMMERMAN & CoO., 18 East 4ist St., 
New York, N. Y., at about $200,000. The buildings will be 
of brick and artificial stone. M. L. & H. G. Emery, Bible 
House, New York, N. Y., are the Archs. 


#+New London, Conn.—The contract for building three 
buildings at the Connecticut College for Women, on Mohe- 
an Ave., has been awarded to the NORCROSS BROS “O., 
ew York, ae 


Stratford, Conn.—Bids will be received until 5 p.r., aug. 
4, by Frank H. Beckwith, Arch. 16 P. O. Arcade, Bridge- 
ort, Conn., for the erection of a school on Nichols Ave. and 
uilding an addition to the Washington School. The build- 
ings will be 65x118 ft. of brick and stone, two stories and 
basement. Noted July 2 


Buffalo, N. ¥.—The Church of the Immaculate Conception 
is having plans prepared for erecting a church, estimated 
to cost $80,000. ev. Thomas Donohu is Rector. 


+Buffalo, N. Y.—Frederick Ullman, Mutual Life Blidg., 
has awarded a contract to GEORGE SCHAFFER & SONS, 
262 Kingsley St., for building a theater to cost about $80,000. 
The building will be of steel, brick and terra cotta. Martin 
Cc. Miller, utual Life Bldg., is Arch. 

+#New York, N. Y.—(Borough of Manhattan)—The con- 
tract for erecting the 20-story store and office building at 
6 West 42d St., for the West 40th St. Co., has been awarded 
to the GEORGE A. FULLER CONSTRUCTION CO., 111 
Broadway. The building will cost about $500,000. Starrett 
& Van Vieck, Everett Bldg., are the Archs. 


+Olean, N. Y.—The general contract for erecting the 
seven-story and basement bank and office building for the 
First National Bank has been awarded to the GEORGE A. 
FULLER CO., 111 Broadway, New York, N. Y. Mowbray & 
Offinger, 56 Liberty St., New York, N. Y., are the Archs. 


Pe sburg, N. ¥Y.—Hager & George, Inc., Ellicott Square 
Bldg., Buffalo, submitted the lowest bid at’ $98,000 for con- 
structing two hospital buildings at the J. N. Adams Memorial 
Hospital. Noted June 4 


Utiea, N. Y¥.—Bids will be received by Green & Wicks, 
110 Franklin St., Buffalo, for oquatresting two theaters for 
the American Motion Picture Co. The yo} are esti- 


mated to cost $225,000. Perry A. Littlefield is Pres. of the 
company. 


#+Newark, N. J.—The Fraternal Order of Eagles has 
awarded the contract for the erection of a four-story lodge 
building on East Park St., to the ESSEX CONSTRUCTION 
Co., at $42,510. 

Newark, N. J.—The Board of Freeholders has granted the 
Essex County Park Commission en oppropriation of $200,- 


000, to be used in part for the construction of a new ad- 
ministration building. 


Warren & Wetmore, New 


Vol. 72, Ni 


Newark, N. J.—wvunn Bros. will build a seven-story 
and concrete office building 76x100 ft. at 22 Clinton 
cost about $300,000. 


West Hoboken, N. J.—(Official)—Bids will be receiv. 
the Board of Education until, noon July 28, for constr) 
the West Hoboken High School. The estimated cost is 
ta eee Edgewood Lane and Bluff Road, Pal 

. J. is Arch. 


+Columbus, Ga.—(Official)—The city has awarded 
contract for erecting and completing the City Hospital t 
SOUTHERN FERRO CONCRETE CO., 340 Trust C: 
Georgia Blidg., Atlanta, Ga. Bids are desired by the 
tractor for furnishing materials and for sub-contracts. 


Memp Tenn.—The contract for erecting the the ‘er 
on ain St. for J. B. Snowden has been awarded to JA\ is 
ALEXANDER CONSTRUCTION CO., Memphis Trust Co. bi ic, 
at about $63,000. 


+Berea, Ohio—The general contract for the erection of 
the two-story and basement high school has been awar (ed 
to F. C. WOLFE, Elyria, Ohio. he estimated cost is $60,:\0. 


Cincinnati, Ohio—Bids will be received until noon, &.)t, 
1, by George O. Deckebach, Secy., of the Courthouse Buil 
Commission, for the erection of the courthouse and cou 
ail at Cincinnati, Ohio. Rankin, Kellogg & 

alnut St., Philadelphia, Penn., are the Archs. 


+Cincinnati, Ohio—The contract for the erection of the 
exhibit building for the Merchants & Manufacturers’ Perm ,- 
nent Exhibit has been awarded to the ELLENBERGER CoN. 
STRUCTION CO., Chicago, Ill. 


Cleveland, Ohio—Bids will be received about July 20, by 
Walker & Weeks, Archs., 1900 Euclid Ave., Cleveland, for the 
erection of a three-story, 193x108-ft. high school, on Lee Road. 
The estimated cost is $200,000. 


Cleveland, Ohio—Bids will be received until Aug. 18, by 
the City Clerk, for the erection of the city hall. The esti- 
mated cost is $1,000,000. 

Hubbell & Benes, Archs., Citizens’ Bldg., Cleveland, are 
preparing plans for the erection of a reinforced concrete 


market building, at Lorain Ave. and West 25th St. The esti- 
mated cost is $39,950. 


Cleveland, Ohio—Bids will be received until noon, Aug. 3, 
by Frank G. Hogen, Dir .of Schools, Rockwell Ave. and East 
Ss _ * for the erection of a building at Empire and Par- 
melee Aves. , 


Medina, Ohio—Plans are being revised by Kregelius & 
Robinson, Archs., Leader-News Bldg., Cleveland, for the erec- 
tion of the two-story and basement home building for the 
Pythian Sisters of Ohio. The estimated cost is $100,000. 


+Indianapolis, Ind.—The contract for the erection of the 
eight-story department store building for L. S. Ayres & Co. 
has been awarded to the BEDFORD STONE & CONSTRUC- 
TION CO. The estimated cost is $300,000. 


Indianapolis, Ind.—Plans are being prepared by Brookie & 
Weginnis, Archs., Indianapolis, for the erection of a four- 
eoey hotel at Meridian St. and Fall Creek, for the Fall Creek 
Realty Co. The estimated cost is $600,000. 


+Lafayette, Ind.—The general contract for the erection of 
the building for the Lafayette Lodge B. P. O. E. has been 
awarded to ALVA E. KEMMER, Lafayette, Ind., at $46,000. 


+#+Ann Arbor, Mich.—The general contract for the erec- 
tion of the four-story and basement hall building for the 
Newberry Estate, 1224 Ford Bldg., has been awarded to 
Fiob ooo RISTMAN, South Bend, Ind. The estimated cost is 


+Detroit, Mich.—The general contract for the erection 
of the one-story and basement theater for E. H. Hill has 
been awarded to FRANK FARRINGTON, Scherer Bldg., 
Detroit. The estimated cost is $160,000. Noted July 2 


Hamtramck, Mich.—Bids will be received until 7 
July 27, by Charles A. Fields, Secy. Bd. of Education, Ham- 
tramck, for the erection of a high school at Hamtramck. 
George J. Haas, 307 Moffat Bldg., Detroit, is the Arch. 


+Perkin, 11.—The general contract for the erection of the 
court house at Pekin, has been awarded to ENGLISH BROS., 
Champaign, Ill. The estimated cost is $200,000. 


Urbana, Ill.—Bids will be received until 11 a.m., July 25, 
by the State Arch., 29 South La Salle St., Chicago, for an 
addition to the chemistry building at the University of 
Illinois, Urbana. 


+Milwaukee, Wis.—The contract for driving piles to be 
used in the construction of the addition to the department 
store of Gimbel Bros., has been awarded to the GREAT 
LAKES DREDGE & DOCK CO. The estimated cost is $500,- 
000. Noted war 16. 
Brust & Philips, Archs., 82 Wisconsin St., are completing 
plans for the erection of the three-story loft building, for 
$180 oer State Investment Co. The estimated cost is 

Martin Tullgren & Sons, Archs., 133 Second St., are pre- 
paring plans for the erection of a three-story office building 
at Ninth and Wells Sts. ‘rhe estimated cost is $50,000. 

Leenhouts & Guthrie, Archs., 424 Jefferson St., have com- 
pleted plans for the erection of the Milwaukee County House 
of Correction, at North Milwaukee. It will be a group of 12 
buildings, two story and basement. The estimated cost is 
$500,000. Louis G. Widule is County Clk. 


ioe ue, Towa—The contract for the erection of the 


bu 
buildin for the B. P. O. E. has been awarded to ANTON 
ZWACK, Dubuque, at $125,000. 


Barnesville, Minn.—The general contract for the erection 
of the school at Barnesville, has been awarded to the MASON 
LUMBER CoO., Palisade, Minn., at $39,360. Noted June 18. 


Flandreau, S. D.—Bids will be received until July 27, by 
Warren G. Cowles, Secy., of High School, Commission for the 


—— of the high school. ‘oseph Schwartz, S. D. is the 
rch. 
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< = City, Mo.—Bids will be received until July 27, by 
neste ae Smith, Arch., Finance Bldg., for the erection of 
“addition to the Emerson School, on Tracy Ave. and Pa- 
ec St. 
‘ebster Groves, Mo.—Bids will be received until,8 p.m., 
ote F. E. Miller, Sec., Bd. of Directors, School District 
Webster Groves, for constructing a_school on Gray Ave. 
P. McArdlo, 1104 Chemical Bldg., St. Louis, is the Arch. 


+Dallas, Tex.—-The contract for the addition to the Brown 
School has been awarded to J. M. BROWN, at $31,135. 


San Antonio, Tex.—Giles & Murphy, Archs., F Bldg.,’ have 
prepared plans for the erection of a county poorhouse. The 
estimated cost is $45,000. 

Boillot & Lauck, Archs., Scarritt Bldg., Kansas City, Mo., 
are preparing plans for the erection of an apartment house 
and store building at San Antonio. The estimated cost is 
$120,000. 

ene, Ore.—The University of Oregon will erect an ad- 
ministration building at Eugene. Bids will be received about 


Aug. 1. 


North Bend, Ore.J. E. Tourtellotte, Arch., Rothschild 
Bldg., Portland, has prepared plans for the erection of a 
four-story hotel at Montana St. and Sherman Ave. The esti- 
mated cost is $60,000. 


Alhambra, Calif.— Norman F. Marsh, Arch., Broadway 
Central Bldg., has completed plans for the erection of high 
school buildings at Alhambra. The estimated cost is $100,- 
000. 


Los Angeles, Calif.—The contract for the erection of 
the threo-ateey Class C brick building at Los Angeles and 
16th Sts., for the College of Dentistry, has been awarded to 
the HUNTTSBERGER REED CO., Van Nuys Bldg. 


CONTRACT PRICE 


Bridge—Nanticoke, Penn.— Bids were received by F. R. 
Hendershoot, Controller, Luzerne County, Wilkes-Barre, for 
the construction of a reinforced concrete bridge across the 
North branch of the Susquehanna River, between Nanticoke 
and West Nanticoke, from (A) P. J. Carlin Construction Co., 
1123 Broadway, N. Y.; (BR) D. M. Hosser Co., Kingston, Fenn.; 
(C) G. H. Beimard, Bloomsburg, Penn.; (D) Penn Bridge Co., 
Beaver Falls, Penn.; (E) Dravo Construction So., Pittsburgh, 
Penn; (F) Whittaker & Diehl, Harrisburg, Penn.: (G) James 
McLinden & Co., Anglesea, N. J.; (H) Lathrop, Shea & Hen- 
wood, Scranton, Penn. The item bids were as follows: 
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Norwalk, Calif.—Plans are being prepared by George B. 
McDougall, State Arch., Sacramento, for the erection of the 
State Hospital for the Insane at Norwalk. The estimated 
cost is $160,000. 


San Fernando, Calif.—Austin & Pennell, Archs., Wright & 
Callender Blidg., are completing plans for the erection of 
the school at San Fernando. It will be a one-story and 
basement, 176x78-ft. structure. The estimated cost is $50,000. 


Stockton, Calif.—Bids will be -vceceived until noon, July 
28, by W. F. McClure, State Engr., a Bldg., for the 
erection of dairy buildings at the State Hospital at Stockton. 

Santa Cruz, Calif.—Bids were received for constructing 
the Santa Cruz school as follows: R. O. Summers, $51,872: 
William fros. & Henderson, $46,162; Boyd, Kerr & McLean, 
$50,604; Schnebly, Hostrawser & Pedgrift, $53,829; Sound En- 
gineering & Construction Cy., $52,000; H. A. Klyce, $45,300; 
Graham & Jensen, $49,522; Peterson & Wilson, $43,000, plus 
4% on all sub-contracts not awarded to them, which will 
bring their bid to approximately $43,800. 


Van Nuys, Calif.—Allison & Allison, Archs., Hibernian 
Bldg., are completing plans for the erection of a high school 
at Van Nuys. The estimated cost is $150,000. 


Ventura, Calif.—Plans are being prepared by George B. 
McDougall, State Arch., for the erection of the State Reform 
School for Girls. The construction will be of frame and 
plaster. The estimated cost is $75,000. 


+Toronto, Ont.—The Toronto Terminals Ry. Co. has 
awarded the contract for the erection of the union pas- 
senger station at Toronto to the PETER LYALL CO., Mon- 
treal, Que. The estimated cost is $3,000,000. 


Elkhorn, Man.—Bids will be received until 4 p.m., July 
31, by H. E. Matthews, Lindsay oy Winnipeg, Man., for 
the erection of a public building at Elkhorn. 


Oak Lake, Man.—Bids will be received until Aug. 4, by R. 
C. Desrochers, Secy., Dept. of Pub. Wks., for the erection of 
a public building at Oak Lake. - 


Winnipeg, Man.—V. W. Horwood, Arch., 261 Frost St., has 
prepared plans for the crection of an engineering building for 
the University of Manitoba. The estimated cost is $250,000. 


Qu’Appelle, Sask.—Bids will be received by the Director 
of Contracts, Dept. of Militia & Defense, Ottawa, Ont., for 
constructing a drill building at Qu’Appelle, Sask. 


+Edmonton, Alta.—The contract for the erection of the 
addition to the Royal Alexandria Hospital has beeen awarded 
to OLSEN & JOHNSON CO., Missoula, Mont. The estimated 
cost is $175,000. 

















BRIDGE, NANTICOKE, PENN. 


Rock excavation, per cu.yd.............. a ; 
Wet excavatio @, per cu.yd.... ais eS cog thc. Vite te aoe Sie 
Dry excavation, per snes. = wae te abi Se deta aeeNS 
Creosoted piles, per lin.ft.. . . ee Saas : a eee alee ees 
Hardwood piles; per lin.ft......... ; pace Sak ane 

Concrete s, per lin.ft....... ey: ; 
PII IN oe 555 aos oe ca ee Va ee pe vedontes 
Simplex piles, per lin.ft.............:. is ina ae ccatls 
Concrete, Class A, per cu.yd... . si ; andesite aa ie 
Concrete, Class B, per cu.yd.. . . Cee ate SBA Pkt Rama e's oaeW es i 
Concrete, Class C, per cu.yd...... ‘a 

Structural steel, per Ib... . . . 
Reinforcing rods, per Ib... . 
Concrete pares pat sq.ft ; ; oi ceee 2 he 
Creosoted “‘Lug”’ block, per sq.vd..... Pe sai oun eat 
Other ¢! block, per sq.yd... . i Pi ‘ = evict Seales we tcarene 
Vitrified block, per sq.yd.. Sean cyl 
Belgin block, per sq.yd........... 
Wainwright steel curb, per ft... 
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The Independent Pneumatic Tool Co., Chicago, has leased 
a two-story building at 334 St..James St. ontreal, Que. 
and will open a branch store, where Canadian business will 
be transacted after Aug. 9. A complete line of Thor pneu- 
matic tools, electric drills, accessories and spare parts will 
be carried in stock for immediate delivery on orders in Can- 
ada. W. H. Rosever will have charge of the new office. 


SEWERS, PLAINFIELD, N. 


120 lin.ft. 15-in. vitrified sewer...” . 

385 lin.ft. 24-in. vitrified sewer............. ; 

980 lin.ft. 27-in. vitrified sewer under 6 ft. deep as Coen Ks ee 

1085 lin.ft. 27-in. vitrified sewer 6 to 8 ft. deep. VON wd oAGe ab Ge EERE 

956 lin.ft. 27-in. vitrified sewer 8 to 10 ft. deep... ................. aise aah pall 

1283 lin.ft. 27-in. vitrified sewer 10 to 12 ft. p.. : inknee Kaw bene Se 

1265 lin.ft. 27-in. vitrified sewer 12 to 14 ft. deep... 6. ene ee 

1157 lin.ft. 27-in. vitrified sewer 14 to 16 ft. deep. . Wi sted a <ksteeamase ex 

295 lin.ft. 27-in. vitrified sewer 16 to 18 ft. deep. Satara sae om 

470 lin.ft. 24x27-in. reinforced concrete sewer... ao ecea% Pann SRR SEE 

960 lin.ft. 16-in. c.i. sewer............. peeeU aw cinsae Lake 

9 manholes, less than 6 ft. deep... ..... ; : ; SE: 

7 manholes, more than 6 ft. deep. .... . . 

5 special manholes............. : 

48 4-in. T branches on 27-in. sewer... . 

24 extension connections.............. ‘ 

1020 lin.ft. 4-in. ¢.i. pipe house connections sheen 

300 cu.yd. concrete foundation for 27-in. sewer Shs an bie bitin Sad 

1 5x8 ft. metal sereen................ j eae 

1 connection with septic tank... . . PSM TuA cas 4 on gs ass Uo PW eNG eehakepens 

2 concrete chambers on 24-in. sewer... . ....... 6... tec e eens as 

1 concrete gate chamber at screen tank........-..- 2. - 60sec cece erect eeeeees 
27-in, commections with sereen tank. .......... 6.2.0. ccc cecerccsecensees 

2 24-in. openings made in screen tank walls..............-- 6-000. 0c eee ceeeees 

1 CRUNEINE DN UUOON GRMN, GUIRTEIOR. 5. 5 ce cose cio ce ccc ct conedecenseanees’ 

1 inlet chamber at siphon....... Dias 

1 outlet chamber at siphon......... 

1 connecting manhole at Grant Ave... 





A B Cc D E F G H 
$5.00 $2.00 $3.00 $3.50 $4.00 $5.75 $5.00 $3.50 
3.00 1.00 2.50 1.95 2.50 2.00 2.25 1.95 
0.50 0.75 1.50 0.95 1.0 0.75 1.25 0.95 
0.45 0.50 0.96 0.55 0.6 0.50 0.65 0.60 
0.35 1.00 0.75 0.50 0.40 0.45 0.55 0.50 
2.00 3.00 2.00 2.50 1.45 1.35 2.50 1.50 
1.50 4.00 2.25 2.20 1.45 2.75 2.25 2.20 
1.50 4.00 2.25 2.20 1.35 1.27 ; 2.30 
11.00 12.00 12.48 12.00 11.00 11.75 15.00 12.00 
10.00 10.00 7.65 8.95 6.50 8.75 14.00 8.40 
9.00 7.00 6.75 6.95 6.00 7.50 12.00 6.95 
0.045 0.05 0.045 0.039 0.036 0.045 0.045 0.045 
0.04 0.03 0.045 0.035 0.0275 0.03 0.04 0.035 
0.16 0.20 0.20 0.20 0.15 0.20 0.20 0.15 
2.75 3.50 2.40 2.60 2.50 2.65 3.00 2.60 
2.25 3.75 2.40 2.35 2.75 2.60 
2.50 2.00 2.75 2.80 3.00 2.55 2.80 2.00 
2.75 3.50 3.25 3.50 3.25 3.00 3.50 3.00 
0.25 0.20 0.45 0.25 0.25 0.40 0.35 0.25 





Sewers—Plainfield, N. J.—Bids were received by the city, 
July 6, for conetraetnne sewers, from (A) Di Napoli & Tori- 
ello Construction Co., Hackensack; (B) elley-McFeeley Co., 
Camden; (C) T. Foster Callahan, Elizabeth; (D) Charles A. 
Petersen, Plainfield; (E) Burke & Bonham, Plainfield; (FP) 
Mobus Sabocher Co., Plainfield; (G) John W. Heller, Newark; 
(H) L. S. Fulton, Elmhurst, N. Y.; (1) James J. Fusco, New- 
ark. The item bids were as follows: 


J. 
A B Cc D E F G H I 
$0.65 $0.62 $0.75 $0.70 $1.25 $1.10 $1.00 $1.30 $1.00 
1.25 1.25 1.35 1.50 1.50 1.50 2.00 1.20 1.50 
2.05 2.25 1.98 2.70 2.46 2.00 2.55 3.10 2.77 
2.20 2.69 2.31 2.90 2.56 2 40 2.85 3.20 3.27 
2.35 2.80 2.72 3.15 2.81 2.80 3.20 3.40 3.77 
2.8 3.18 3.17 3.50 3.47 3.20 3.70 3.75 4.13 
2.7 3.72 3.52 3.90 3.86 4.00 4.20 4.20 4.50 
2.85 3.93 3.82 4.40 4.64 4.40 4.80 4.95 5.00 
3.00 4.16 4.12 4.90 5.00 4.380 5.50 5.50 7.00 
3 2.97 3.00 2.35 3.71 4.00 3.00 6.30 8.75 
2.78 2.30 2.75 3.00 3.56 2.50 2.530 4.75 3.25 
38.00 47.47 45.00 40.00 45.00 50.00 45.00 47.50 50.00 
50.00 63.05 50.00 60.00 55.00 60.00 60.00 55.00 75.00 
60.00 75.79 85.00 40.00 60.00 120.00 70.00 65.00 75.00 
2.50 6.50 6.50 3.00 3.75 7.50 3.00 5.00 10.00 
1.50 2.42 3.00 3.00 1.27 2.00 4.00 12.50 7.00 
0.99 0.70 1.00 0.80 0.45 1.10 0.75 0.75 1.00 
3.00 3.13 7.00 2.50 4.00 8.00 7.00 8.75 10.00 
40.00 30.73 60.00 580.00 45.00 25.00 50.00 50.00 35.00 
15.00 25.00 18.00 10.00 1000 2000 100.00 15.00 100.00 
40.00 45.00 25.00 28.00 25.00 4000 58.00 35.00 200.00 
20.00 95.00 25.00 35.00 3000 60.00 75.00 35.00 200.00 
7.00 25.00 10.00 7.00 2000 22.00 75.00 10.00 75.00 
10.00 25.00 10.00 5.00 2000 18.00 25.00 10.00 25.00 
5.00 25.00 10.00 5.00 10.00 18.00 50.00 10.00 250.00 
306.00 310.00 350.00 225.00 179.00 250.00 200 00 450.00 1500.00 
700.00 1158.00 900.00 860.00 650.00 750.00 500.00 275.00 1700.00 
90.60 379.00 350.00 125.00 175.00 190.€0 75.00 185.00 150.00 


$36,127 $41,956 $47,191 
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Contracts to Be Let 


Bids received until July 28, 1914. 


Barge Canal Improvements 


STATE OF NEW YORK 
OFFICE OF SUPERINTENDENT OF PUBLIC WORKS 
Albany, June 29th, 1914. 
NOTICE TO CONTRACTORS:— 

Sealed proposals will be received by the undersigned at 
his office in the Capitol at Albany, N. Y., until twelve o'clock 
noon of Tuesday, July 28th, 1914, at which place and hour 
they will be publicly opened and read, for improving the New 
York State canals pursuant to the provisions of Chapter 147 
of the Laws of 1903, and of the amendments thereto, as 
follows: 

— j— 
CONTRACT NO. 119. 
Erie Canal—Section 2. 

For furnishing and driving a quantity of-steel sheet piling, 
extending the concrete apron and performing all incidental 
work connected therewith at Movable Dam Five at Rotter- 
dam, N. Y. 

Sheets 1 and 2. 

—2— 
CONTRACT NO. 120. 

Erie Canal—Sections 2 and 3. 
Reinforcement of the superstructures of the following 
movable dams over the Mohawk River: 

Dam 5 at Rotterdam, Station 1662 +45, Erie canal. 
Dam 6 at Cranesville, Station 1987+ 79, Erie canal. 
Dam 7 at Amsterdam, Station 2201 +46, Erie canal. 
Dam 8 at Tribes Hill, Station 2443+17, Erie canal. 
Dam 9 at Yosts, Station 2954+64, Erie canal. 

Dam 10 at Canajoharie, Station 3370+50, Erie canal. 
‘Dam 11 at Fort Plain, Station 3553 + 85, Erie canal. 

Sheets 1 to 15 inclusive. 

Plans may be seen and detailed specifications, engineer’s 
estimate of quantities, proposal blanks, form of contract and 
bonds required and other information for proposers may be 
had at the office of the Superintendent of Public Works at 
Albany, N. Y., at the office of the Assistant Superintendent 
of Public Works for the Middle Division at Syracuse, N. Y., 
at the office of the Assistant Superintendent of Public Works 
for the Western Division at Rochester, N. Y., and at the canal 
office, Spaulding’s Exchange, Buffalo, N. Y. 

Copies of detailed plans or drawings may be obtained from 
the State Engineer and Surveyor at Albany, N. Y., upon pay- 
ment to him of the cost of producing them. 

Monthly. estimates will be paid of ninety per centum (90 
per cent.) of the work done at the contract price. Every pro- 
posal for said work must be accompanied by a money deposit 
in the form of a draft or certified check upon some good 
banking institution in the City of Albany or New York, issued 
by a national or State bank in good credit within the state 
and payable at sight to the Superintendent of Public Works 
for five per centum (5 per cent.) of the amount of the pro- 
posal. 

The person whose proposal shall be accepted will be re- 
quired to execute a contract and furnish bonds within ten 
days from the date of notice of award delivered to him or 
them in person or mailed to the address given in the proposal. 

Upon execution of the contract and approval of bonds, the 
certified check or draft will be returned to the proposer unless 
the same shall have been presented for collection prior to 
such time, in which case the amount of the deposit will be 
refunded by the Superintendent of Public Works. 

The deposits of bidders other than the one to whom the 
award of contract shall be made will be returned immediately 
after the award has been made. 

The amount of bond required for faithful performance will 
be ten per centum (10 per cent.) of the amount of the esti- 
mated cost of the work according to the contract price, and 
an additional bond, known as the labor bond, in the sum of 
ten per centum (10 per cent.) of the amount of the estimated 
cost of the work according to the contract price, will be re- 
quired as security that the contractor will pay in full at least 
once in each month all laborers employed by him upon the 
work specified to be done in the contract. 

In the event that more than one surety company is offered 
as surety on said bonds, co-insurance only will be accepted. 


Each proposal must be addressed to the Superintendent 5f 
Public Works, Albany, N. Y., and must be endorsed on 1). 
envelope with the name of the construction for which : 
proposal is made. 

Award, if made, will be made to the person or persons 
whose proposal shall be lowest in cost to the State for doin. 
the work, and which shall comply with all provisions r.- 
quired to render it formal. Before any award shall be made 
the lowest bidder will be required to satisfy the Superin- 
tendent of Public Works of his ability to provide suitab! 
equipment and materials for the proper performance of th: 
work. 

The right is reserved to reject all proposals and readver- 
tise and award the contract in the regular manner if, in the 
judgment of the undersigned, the interests of the State wil) 
be enhanced thereby. 

DUNCAN W. PECK, 
Superintendent of Public Works. 


Bids received until Aug. 8, 1914, 


Power House, etc. 

NOTICE TO CONTRACTORS.—Sealed proposals for con- 
struction of Power House, including boiler plant piping and 
conduits, plumbing and electric work; construction, heating, 
plumbing and electric work for five cottages and dormitory; 
sewerage and sewage disposal plant and water supply works, . 
for the New York State School of Agriculture on Long Island 
near Farmingdale, N. Y., will be received by Dr. Franklin W. 
Hooper, Secretary of the Board of Trustees, 30 Lafayette Ave- 
nue, Brooklyn, N. Y., until 10 o’clock a.m. on Saturday, August 
8, 1914, when they will be opened and read publicly. Bids will 
be received for each division of the work separately and no 
combination of bids will be considered. Proposals shall be 
submitted on the blank form and in sealed envelope addressed 
to the Secretary, furnished by the State Architect. This en- 
velope shall also contain certified check in the sum of 5% of 
the amount of bid. Each contractor to whom an award is 
made will be required to furnish surety company bond in the 
sum of 50% of the amount of contfact within thirty (30) days 
after official notice of award of contract and in accordance 
with the terms of specifications Nos. 1930, 1931, 1932, 1933, 2010, 
2012, 2014, 2013, 2015, 1901 and 1902. The right is reserved to 
reject any or all bids. Drawings and specifications may 
be consulted and blank forms of proposal obtained at the 
office of Mr. A. A. Johnson, Director, Farmingdale, N. Y., 
and at the office of the State Architect. In applying for 
plans and specifications, each bidder must state which part 
of the work, such as construction, heating, plumbing and elec- 
tric work, he intends to bid. On and after July 14, 1914, draw- 
ings and specifications and blank forms of proposal may be 
obtained at the office of the State Architect upon deposit of 
a certified check (or cash) in the sum of ten dollars ($10.00) 
made payable to the State of New York, for each part of the 
work, which check, or cash, will be returned if plans and 
specifications are sent back in good order to the State Archi- 
tect. 

LEWIS F. PILCHER, State Architect. 


Bids received until August 12, 1914. 


Elevated Water Tank 


Sealed bids will be received up to 10:00 A.M., August 12th, 
1914, by the Pekin Water Works Company, Pekin, Ill, at the 
office of the Engineers in Chicago, for removing the present 
steel tank from the supporting stone tower and constructing 
and erecting thereon a new steel tank. 

Specifications may be obtained at the office of the Engi- 
neers. 

PEKIN WATER WORKS COMPANY, 
W. E. LAUTZ, Secretary. 
ALVORD & BURDICK, Engineers, 
Hartford Bidg., Chicago. 








